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MINUTES  OF  THE  FIRST  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  OF  THE  CITY  AND  COUNTY 

OF  SAN  FRANCISCO 


On  Monday,  the  11th  day  of  January  1932,  Lewis  F. 
Byington,  George  &.  Filmer,  John  H.  McCalluia,  J^dwin  M.  Eddy, 
and  Daniel  C.  Murphy,  who  had  "been  theretofore  appointed 
members  of  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  by  Honorable  Angelo  J.  Rossi,  Mayor 
of  said  city  and  county,  met  in  the  office  of  the  Mayor  in 
the  City  Hall  for  the  first  meeting  of  said  Commission.  In 
addition  to  the  above-mentioned  members  of  the  Commission, 
there  were  present  Honorable  Angelo  J.  Rossi,  Mayor  of  the 
City  and  County,  and  John  J.  0*Toole,  City  Attorney. 

The  Mayor  announced  that  it  was  the  duty  of  those 
appointed  to  the  Commission  to  classify  by  lot  as  provided 
by  the  Charter  of  the  City  and  County  of  San  Francisco,  the 
date  on  which  their  respective  terms  would  expire.  Thereupon 
the  members  of  the  Commission  drew  lots  for  their  respective 
terms,  with  the  following  result:      That  Commissioner  Lewis  F. 
Byington  drew  the  term  expiring  on  the  15th  day  of  January  1933; 
John  H.  McCallum  drew  the  term  expiring  on  the  15th  day  of 
January  1934;  Edwin  M.  Eddy  drew  the  term  expiring  on  the  15th 
day  of  January  1935,  and  George  L.  Filmer  and  Daniel  C.  Murphy 
both  drew  the  terms  expiring  on  the  15th  day  of  January  1936. 

Thereupon  the  Mayor  directed  that  commissions  should 
be  prepared  and  issued  to  the  respective  members  of  the  Com- 
mission for  the  terms  which  were  respectively  drawn  by  each 
of  them.    At  the  request  of  the  members  of  the  Commission, 
County  Clerk  Harry  I.  Mulcrevy  appeared  and  administered  to 
each  of  the  Commissioners  their  respective  oaths  of  office. 

The  City  Attorney  briefly  indicated  the  duties  of 
the  Commission  as  set  down  in  the  Charter.      Thereupon  the  Com- 
mission proceeded  to  organize  and  to  elect  its  officers.  On 
motion  of  Commissioner  Filmer,  Commissioner  Byington  was  placed 
in  nomination  for  the  office  of  President  of  the  Commission. 
The   motion  was  duly  seconded,  and  carried  unanimously.  On 
motion  of  Commissioner  Murphy,  Commissioner  Filmer  was  placed 
in  nomination  for  the  office  of  Vice  President  of  the  Commission. 
The  motion  was  duly  seconded,  and  carried  unanimously. 

The  matter  of  a  meeting  place  for  the  Commission  was 
discussed  and  the  Commission  determined  before  deciding  the 
matter  that  it  should  investigate  the  available  space  in  the  (c) 
City  Hall  which  might  be  suitable  for  office  and  meeting  space 
for  the  Commission,  as  well  as  the  space  which  might  be  available 
for  the  same  purpose  in  the  building  of  the  San  Francisco  Water 
Department  at  425  Mason  Street. 

The  City  Attorney  stated  that  the  legal  work  incident 
to  the  various  municipally-owned  utilities  under  his  direction  , 
had  been  carried  on  by  the  following-named  assistants  from  his 
office: 

Mr.  Dion  R.  Holm  had  entire  charge  of  all  matters  con- 
nected with  the  San  Francisco  Water  Department  and  was  compen-      (a)  v 
sated  from  the  funds  of  that  Department. 

Mr.  Robert  McMahon  acted  as  Claims  Attorney  for  the 
Municipal  Railway  Department  and  adjusted  all  claims  that  could    (b)  ' 
be  handled  without  necessity  of  litigation,  and  that  his  com- 
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pensation  was  paid  from  the  funds  of  the  Municipal  Railway 
Department . 

That  where  it  was  necessary  to  try  the  cases  arising 
on  account  of  damages  sustained  "by  the  operation  of  the  Municipal 
Railway  that  these  cases  were  tried  generally  by  Mr.  Henry  ( 
Heidelberg,  who  was  compensated  out  of  the  General  Fund  of  the 
City. 

The  City  Attorney  announced  that  Mr.  Holm  would  be  / 
detailed  to  the  Commission  as  its  legal  adviser. 

The  Meeting  was  thereupon  adjourned  until  Tuesday,  / 
January  12,  1932,  at  3:30  P.M. 


ATTEST : 


Acting  Secretary 
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MINUTES  OF  THE  SECOND  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MAYOR'S  OFFICE.  CITY  HALL, 
SAN  FRANCISCO,  JANUARY  12,   1952,  COMMENCING  AT 

3:30  PX 


Chairman  Lewis  F.  Byington  presided,  and  the  following  members  were 
present:      Commissioners  Eddy,  Filmer  and  Murphy, 

/ 

Absent:    Commissioner  McCallum. 

The  following  were  also  in  attendance  at  the  meeting:  Mayor 
Angelo  J.  Rossi,  Assistant  City  Attorney  Dion  R.  Holm,  City  Engineer 
M.  M.  O'Shaughnessy,  Assistant  Engineer  L.  T.  McAfee,  and  Director 
of  Properties  Joseph  Phillips.  | 

The  first  matter  considered  was  the  handling  of  the  payment  of 
1311  men  working  on  the  Hetoh  Hetchy  project.    Mr.  McAfee  stated  the 
pay  roll  was  due  on  January  15  for  the  first  half  of  the  month,  and 
requested  direction  as  to  how  it  should  be  handled,  in  view  of  the 
provisions  in  the  New  Charter  concerning  work  or  materials  in  excess 
of  $1,000  to  be  subject  to  public  bid.    Assistant  City  Attorney  Holm 
advised  the  Commission  of  Section  95  of  the  New  Charter  and  the  pro-  (2) 
visions  of  Section  2,  explaining  that  the  Commission  by  resolution 
could  request  the  Board  of  Supervisors  to  pass  a    resolution  declaring 
that  a  necessity  existed  to  have  the  Commission  continue  operations 
until  plans,  estimates  and  specifications  could  be  obtained  for 
public  bidding.    Commissioner  Murphy  requested  that  Mr.  Holm  in- 
vestigate the  feasibility  of  continuing  the  work  without  such  action 
and  to  have  his  Opinion  in  readiness  for  the  meeting  to  be  called 
on  Monday,  January  18. 

Commissioner  Filmer  introduced  the  question  as  to  the  proper 
temporary  location  for  the  Commission.    City  Engineer  O'Shaughnessy 
was  asked  his  opinion  as  to  the  propriety  of  using  a  portion  of  the 
Water  Department  Building  at  425  Mason  Street,  as  compared  with  certain 
proposed  quarters  in  the  City  Hall.    Mr.  O'Shaughnessy  pointed  out 
that  many  of  the  records  that  would  be  referred  to  by  the  Commission 
were  in  the  Water  Department  Building,  and  recommended  that  two  extra 
stories  be  erected  on  the  said  building  but  said  that  he  was  of  an 
open  mind  as  to  which  was  the  better  location,  but  felt  that  the 
Commission  should  be  divorced  from  City  Hall  activities  and  housed 
with  the  utilities,  as  is  the  ease  in  the  City  of  Detroit.  Commissioner 
Eddy  and  Commissioner  Filmer  agreed  that  the  permanent  home  of  the 
Commission  should  be  in  the  City  Hall.      B.  ¥.  Horne,  a  citizen,  ad- 
dressed the  Commission,  stating  that  he  felt  the  general  public  could 
keep  abreast  of  the  Commissioners  more  readily  if  they  had  their  head- 
quarters in  the  City  Hall  and  pointed  out  that  public  interest  was 
quite  keen  as  to  the  actions  of  "the  most  important  commission  in  the 
city  government  under  the  New  Charter".      On  motion  of  Commissioner 
Filmer,  and  seconded  by  Commissioner  Eddy,  the  matter  was  taken  under 
advisement  by  unanimous  vote,  and  Chairman  Byington  ordered  the 
question  submitted. 

A  discussion  followed  as  to  the  financing  of  future  work  on  the 
Hetoh  Hetchy  project,  it  being  pointed  out  by  Engineer  Q'Shaughnessy  ^ 
that  available  funds  for  continuing  work  shall  have  been  exhausted  as 
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of  January  31,  1932.    Engineer  O'Shaughnessy,  Engineer  McAfee  and 
Mayor  Rossi  all  urged  the  Commission  to  devote  immediate  attention 
to  the  selling  of  the  unsold  Hetch  Hetchy  Bonds,  it  being  pointed 
out  that  the  Bond  Market  was  in  such  condition  that  no  purchasers 
could  be  obtained  to  date  who  were  willing  to  pay  par  for  the  bonds. 
The  matter  was  then  taken  in  the  hands  of  the  Commission  and  it  was 
ordered  by  Chairman  Byington  that  a  special  meeting  be  called 
January  13,  1932  in  the  Mayor's  Office  at  4:00  P.M.  on  said  date,  to 
devise  ways  and  means  of  interesting  financial  houses  in  purchasing 
the  $4,000,000  unsold  Hetch  Hetchy  bonds.    A  general  discussion  then 
followed  concerning  the  condition  of  the  Hetch  Hetchy  construction 
and  the  available  water  supply,  it  being  brought  out  that  since  the 
recent  storms,  the  storage  of  available  water  as  of  the  current  date 
is  approximately  sixteen  billion  gallons,  and  with  San  Francisco's 
consumption  and  the  consumption  of  Peninsula  residents,   the  daily 
total  consumption  is  approximately  sixty-one  million  gallons,  which 
means  that  the  city  has  available  about  one  year's  supply  of  water. 

At  the  request  of  Director  of  Properties  Joseph  Phillips, 
Commissioner  Filmer  made  a  motion,  seconded  by  Commissioner  Eddy, 
that  property  owned  by  w^iii,^  h*  Ryan  and  Mary  C.  Ryan  in  Alameda 
County  and  along  the  right  of  way  of  the  Corral  Hollow  -pine  line 
be  purchased  for  the  sum  of  $700,  and  that  property  owned  by  Annie 
M.  Hopkins  in  San  Joaquin  County  for  the  same  project  be  purchased 
for  the  price  of  $150,  and  that  the  Board  of  Supervisors  be  re- 
quested to  pass  a  resolution  accepting  title  after  the  City  Attorney 
had  examined  the  same.    The  resolution  was  unanimously  adopted. 

Commissioner  Byington  adjourned  the  meeting  until  Wednesday, 
January  13,  1932  at  4:00  P.M.  in  the  Mayor's  Office,  City  Hall, 
San  Francisco. 


Approved: 


Acting  Secretary 


2.  £  JrJ 


MINUTES  OF  THE  THIRD  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MAYOR'S  OFFICE ,  CITY  HALL, 
JANU/iRY  15,   1952,  COMvIENCING  AT  4:00  P.M. 

Chairman  Lewis  F.  Byington  presided,  and  the  following  members  were 
present:    Commissioners  Eddy,  Filmer  and  McCallum. 

Absent:    Commissioner  Murphy. 

The  following  were  also  in  attendance  at  the  meeting: 
City  Engineer  M.  M.  O'Shaughnessy,  Assistant  City  Engineer  L.  T.  (1) 
McAfee,  and  Assistant  City  Attorney  Dion  R.  Holm. 

Chairman  Byington  called  the  meeting  to  order  and  direct- 
ed the  Commissioners  to  engage  in  a  discussion  as  to  the  feasible 
method  of  disposing  of  approximately  $4,000,000  of  unsold  Hetch 
Hetchy  bonds  of  the  issue  of  1928  and  that  there  was  immediate 
need  of  selling  $2,000,000  of  said  issue  prior  to  the  1st  day  of 
February  1952,  and  directed  that  the  entire  Commission  and  its  (2) 
attorney  should  confer  with  all  bankers  in  the  City  and  County 
of  San  Francisco  to  effect  the  sale,  and  it  was  proposed  by 
Commissioner  Filmer  that  the  Commission  should  meet  with  the 
President  of  the  Hibernia  Bank  on  the  following  morning,  January  14, 
1952,  at  10:50  A.M.    Commissioner  Eddy  made  a  motion,  which  was 
accepted  by  all  members  of  the  Commission,  that  Chief  O'Shaughnessy 
and  Assistant  Chief  Engineer  McAfee  should  be  present  at  the  meet- 
ing with  the  banker. 

Assistant  Engineer  L.  T.  McAfee  read  the  following 

report: 

nHetch  Hetchy  Water  Supply  Project" 

"Estimated  Cost  to  complete 
as  of  January  1,  1952 

M.  M.  0fShaughnessy,  City  Engineer, 

January  15,  1952  (^) 


Coast  Range  Tunnel 

Original  Excavation,  52,964  feet  at  #69.55  #2,286,576 

Maintaining  excavation  606,512 

Gunite  lining  12,000  ft.                  "57.00  684,000 

Concrete    n    101,903    »                    n    31.45  5,207,255 

Finish  in  gunite  lining  210,849 

Grouting         114,814  ft.                  *      4.60  528,144 

Shaft  lining  and  plugs  200,000 

Portal  structures   50,000 

Total  #7,773,156 

Allocation  for  power  used  prior  to  January  1,  1932, 

balance  in  unit  costs  above  354,165 

Total,  Coast  Range  Tunnel  $8, 107, 501 

Connection  to  existing  Bay  Division  Pipe  Line: 

Pipe  Line,  60  inch  diameter,  1.4  miles  in  length,  200,000 
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Irvington  Portal  to  east  end  of  existing  Bay  Crossing 
Pipe  Line 

Alameda  Creek  Siphon:    Pipe  connecting  sections 

of  Coast  Range  Tunnel  at  Alameda  Creek  Crossing  125,000 
72 "  dia.  pipe,  3000  ft.  in  length 

Funds  "budgeted  but  not  appropriated  prior  to 

Annual  Budget  Ordinance,  for: 

San  Joaquin  Pipe  Line  construction  340,000 
Corral  Hollow  Pipe  Line       w  99,900 

TOTAL,  Coast  Range  Tunnel  construction  and 

other  items,  #8,872,201 

Balance  of  Water  Construction  Fund,  resources 
available  for  the  above  work  as  of 

January  1,  1932  4,080,919 
Additional  funds  required  $4,791,282 

Projected  Work; 

Road  and  trail  construction  in  Yosemite 

National  Park,  #1,250,000 

Additional  funds  required  for  aqueduct 

construction  and  for  projected  work  $6,041,282" 


The  Commission  then  adjourned  with  the  understanding 
that  they  would  reconvene  after  inspecting  the  offices  of  the 
City  Attorney,  and  if  found  satisfactory  would  hold  their  (l) 
temporary  meetings  in  the  Library  of  the  City  Attorney,  adjacent 
to  Room  206  City  Hall,  until  they  had  determined  upon  permanent 
quarters. 


2.  (  C  ) 


MINUTES  CF  THE  FOURTH  REGULAR  MgETINgr  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THL1  CITY  ATTORNEY *S  H" 
LIBRARY,  CITY  HALL,  JANUARY  18,   1932,  COMMENCING  AT 

11:45  A.M. 

Chairman  Lewis  F.  Byington  presided,  and  the  following  members 
were  present:    Commissioners  Eddy,  Filmer  and  McCallum. 

Absent:  Commissioner  Murphy. 

The  following  were  also  in  attendance  at  the  meeting:  City 
Engineer  M.  M.  O'Shaughnessy  and  Attorney  Dion  R.  Holm. 

Chairman  Byington  called  the  meeting  to  order.  The 
Minutes  of  the  First  and  Second  Regular  Meetings  were  read  by 
the  Acting  Secretary  and  were  unanimously  adopted. 

Vice-Chairman  Filmer  rendered  the  following  report: 

On  January  14,  1932,  the  following  members  of  the 
Commission,  and  others,  met  with  Mr.  E.  J.  Tobin  at  the  Hibernia 
Bank.    Commissioners-  Chairman  Byington,  Vice -Chairman  Filmer, 
Eddy  and  McCallum,  Chief  Engineer  M.  M.  O'Shaughnessy,  Assistant  (2) 
Engineer  L.  T.  McAfee  and  Attorney  Dion  R.  Holm.    The  urgency  of 
disposal  at  par  of  $4,000,000  of  unsold  Hetch  Hetchy  bonds  and  the 
necessity  of  the  completion  of  the  Hetch  Hetchy  project  were  ex- 
plained to  Mr.  Tobin,  who  pledged  his  bank  to  do  all  that  it 
could  in  taking  its  share,  from  the  bank*s  standpoint,  of  the 
unsold  bonds. 

On  January  15  the  same  group  met  at  the  Bank  of  California 
and  interviewed  Mr.  Mcintosh,  who  expressed  his  disinclination  to  , 
invest  in  bonds  at  par  that  could  be  bougjht  at  less  than  par  and 
yet  give  a  valid  reason  for  such  investment  to  the  stockholders 
of  his  bank. 

The  same  group  met,  after  the  meeting  with  Mr.  Mcintosh, 
at  the  American  Trust  Company,  with  Messrs.  Elsie  and  Lockhead,  who  ( 
gave  the  same  assurance  that  Mr.  Tobin  gave  to  the  Commission. 

From  there  the  Commission  went  to  the  Bank  of  America  and 
interviewed  Mr.  Mount,  who  expressed  his  willingness  to  aid  in 
accepting  the  bonds,  but  requested  the  City  to  bear  in  mind  that 
his  bank  had  absorbed  on  March  3,  1930,  ^41,000,000  of  bonds  of 
the  City  and  County  of  San  Franeisoo. 

Mr.  George  Tourney  of  the  San  FroneiattO  Bank  was  inter- 
viewed at  2:00  P.M. ,  who  extended  to  the  Commission  a    cordial  ( 
reception  and  expressed  his  intention  to  do  everything  in  his 
power  to  have  his  bank  take  an  aliquot  part  of  the  bond  issue. 

Mr.  Lipman,  President  of  the  Wells  Fargo  Bank  &  Union 
Trust  Company,  was  next  interviewed,  who  expressed  unequivocally 
similar  views  to  those  expressed  by  Mr.  Tourney. 

Messrs.  Murphy,  Mot fit  and  Avenila  of  the  Crocker-First 
National  and    First  Federal  Trust  Company  expressed  similar 
statements  to  those  of  Mr.  Tourney. 

Mr.  Mortimer  Fleishhacker  of  the  Anglo-California  Trust 
Company  was  next  interviewed,  who  stated  his  bank  would  absorb  its 
portion  of  the  issue  involved,  and  Mr.  Herbert  Fleishhacker  of t he 
Anglo  London  &  Paris  National  Bank  likewise  stated  that    his  Tank 
would  stand  its  proportionate  share  of  the  bonds  in  question. 
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The  proposition  of  what  was  the  proper  procedure  for 
the  Commission  to  adopt  in  the  conduct  of  its  work  on  Hetch 
Hetchy  was  next  considered  in  view  of  Section  95  of  the  Charter 
and  paragraph  3  of  Section  2  of  said  Charter,  and  Attorney  Holm 
then  read  to  the  Commission  an  Opinion  that  directed  them  to 
pass  the  hereinafter  referred  to  Resolution  No.  J.  of  this 
Commission.    Yice-Chairman  Filmer  introducecflTTesolution, 
seconded  by  Commissioner  Eddy,  that  the  Board  of  Supervisors 
should  declare  that  a  necessity  existed  for  a  period  of  90 
days  within  which  time  the  Commission  should  be  permitted  to 
continue  work  on  the  Hetch  Hetchy  project  until  plans,  estimates 
and  costs  of  the  completion  of  said  work  should  be  obtained  by 
public  bids  and  by  the  City  Engineer* s  estimates.     This  reso- 
lution was  unanimously  adopted. 


(1 


Commissioner  McCallum  introduced  a  resolution,  which 
was  seconded  by  Commissioner  Eddy,  that  Mr.  Holm  should  com- 
municate with  the  Supervisors  of  Mariposa  County,  Senator 
Williams  of  Tuolumne  County  and  Attorney  Hardin  of  Sonora 
ascertaining  if  there  was  any  opposition  to  the  building  of  a 
road  "between  Moccasin  I>am  via    Sonora  and  a  terminus  at  Mariposa 
and  to  report  his  findings  at  the  next  regular  meeting.  Chief 
0f Shaughnessy  opposed  the  motion  on  the  ground  that  if  such  a 
road  were  built  it  would  increase  the  fire  hazards  and  the 
possibilities  of  contamination  of  the  watersheds  of  the  Hetch 
Hetchy  project.    If  it  were  found  toy  Mr.  Holm  that  there  was 
no  opposition  to  the  road  in  question,  that  the  State  of 
California,  under  regulations  hereafter  to  be  promulgated, 
should  be  given  the  opportunity  of  occupying  cottages  below 
the  Moccesin  Dam  by  persons  unemployed  and  engaged  by  the 
State  Highway  Commission  who  were  to  build  said  road  under 
conditions  to  be  hereafter  imposed. 
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Commissioner  Eddy  introduced  a  motion,  which  was 
seconded  by  Commissioner  McCallum,  that  Chief  Engineer 
0f Shaughnessy  interview  the  various  contractors  who  have  contracts 
existing  with  the  City  and  County  of  San  Francisco  for  the  ( 
erection  of  the  temporary  pipe  line  over  the  Corral  Hollow  Route, 
with  a  view  to  ascertaining  what  discount  the  said  contractors 
would  make  in  terminating  their  contracts. 

Thereupon  the  meeting  adjourned. 


Approved : 


ATTEST? 


Acting  Secretary 


2.  (  di  ) 


MINUTES  OF     THE  FIFTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  CITY  ATTORNEY* S 
LIBRARY,  CITY  HALL,  JANUARY  19,   1952,  COMMENCING  aT 

8:00  P.M. 


Chairman  Lewis  F.  Byington  presided,  and  the  following  members  were 
present:    Commissioners  Eddy,  Filmer ,  McCallum  and  Murphy. 


The  matter  of  the  use  of  the  cabins  below  the  Moccasin 
Darn  was  considered  and  Mr.  Holm  reported  that  by  telephone  to 
Mr.  Hardin  and  Mr.  Bondshu,  Searcher  of  Records  at  Mariposa,  that 
no  official  action  had  been  taken  by  the  Board  of  Supervisors  of 
Mariposa  County  opposing  the  construction  of  the  road.  Thereupon 
Commissioner  Filmer  made  a  motion,  which  was  seconded  by  Com- 
missioner Murphy,  that  Mr.  Holm  advise  Senator  Williams  of  Chinese 
Camp  that  the  cabins  in  question  could  be  used  for  the  purpose  of 
housing  men  who  were  to  work  on  the  proposed  road,  but  that  the 
right  to  occupy  the  cabins  would  be  revocable  on  24  hours  notice. 
The  motion  was  unanimously  adopted. 

Chairman  Byington  explained  to  the  Commission  the 
efforts  he  was  making  to  obtain  final,  answers  from  the  banks  as 
to  the  amount  of  unsold  Hetch  Hetchy  bonds  each  bank  would  pur- 
chase , 

A  petition  was  thereupon  presented  by  Mr.  Theodore 
Johnson  representing  Messrs.  Hook,  Flaherty,  Ammann,  Honan  and 
C.  D.  Mull,  having  to  do  with  the  order  of  Manager  F.  Boeken  of 
the  Municipal  Railway  dated  January  9,  1952,  reading  in  part  as 
follows: 

wNo  allowance  will  be  made  for  one-half  day  off 
weekly  or  for  special-duty  employees. n 

It  was  ordered  by  the  Chairman,  after  others  had  spoken  on  the 
subject,  that  the  matter  be  referred  to  the  Attorney  for  the 
Commission,  who  was  in  turn  to  interview  Mr.  Johnson  and  report 
as  to  the  legal  status  of  the  men  affected  by  the  order. 

A  communi cation  was  received  from  Chief  Engineer 
C'Shaughnessy  requesting  a  certification  of  certain  positions  of 
draftsmen  and  engineers  to  the  Civil  Service  Commission  for  em- 
ployment with  the  getohjlejj?^  The  letter  was  taken  under 
advisement • 

A  gen eral  discu ssion  was  held  as  to  the  condition  of  the 
Ketch  Hetchy  funds,  and  the  advisability  of  terminating  existing 
contracts  was  gone  into  in  detail. 


The  meeting  adjourned  at  11:40  P.M. 


Acting  secretary  /  ^  j 


IF 


MINUTES  OF  THE  SIXTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  CQIE1IS5IQN  HELD  IN  THE  CITY  ATTORNEY'S 
LIBRARY,  CITY  HALL,  JANUARY  20,   1952,  G DANCING  AT 

4:00  P.M. 


Chairman  Lewis  F.  Byington  presided,  and  the  following  members 
were  present:    Commissioners  Eddy,  Filmer,  MeCallum  and  Murphy. 

The  following  were  also  in  attendance:    Chief  (l) 
O'Shaughnessy,  Electrical  Engineer  Paul  Ost  and  Attorney 
Dion  R.  Holm. 

The  first  matter  of  consideration  was  the  removal  (2) 
of  Chief  Engineer  0TShaughnessy  and  staff's  offices  from  the 
City  Hall  to  the  Water  Department  Building  at  425  Mason  Street. 
Commissioner  MeCallum  introduced  a  motion,  which  was  seconded 
by  Commissioner  Eddy,  that  the  offices  of  Chief  O'Shaughnessy 
and  his  staff  he  transferred  to  the  Water  Department  Building 
at  425  Mason  Street  and  that  the  amount  of  rent  to  be  paid 
for  the  space  occupied  would  be  determined  hereafter.  The 
motion  was  unanimously  adopted.      Director  of  Property  Joseph 
Phillips  made  known  to  the  Commission  that  with  the  removal  of 
Mr.  O'Shaughnessy's  offices  there  would  not  be  sufficient 
room  in  the  Water  Department  Building  to  house  the  Commission; 
that  the  space  at  present  was  inadequate  and  an  addition  to  the 
building  would  have  to  be  made.      Commissioner  Murphy  intro- 
duced a  motion,  seconded  by  Commissioner  Filmer,  to  the  effect 
that  Chairman  Byington  accompany  Mr.  Phillips  and  investigate 
available  space  for  quarters  of  the  Commission  in  the  City 
Hall.    This  motion  was  unanimously  adopted. 

Mr.  Charles  Couchot  related  to  the  Commission  his         (3)  y 
work  in  correcting  lifting  and  power  rates  paid  to  the  Pacific 
Gas  and  Electric  Company  and  was  instructed  by  the  Chairman  to 
render  a  report  of  his  activities. 

N.  Randall  Ellis,  Rate  Engineer,  briefly  related  (!{.)  v 

to  the  Commission  the  status  of  the  pending  rate  cases  before 
the  Railroad  Commission  for  the  rjsduj^tion  of  electric  and, 
gas  rates. 

Commissioner  MeCallum  presented  a  motion,  which  was     (5)  j 
seconded  by  Commissioner  Filmer,  designating  the  City  Hall 
as  the  £lace  of  meeting  of  the  Commission  and  that  regular 
meetings  would  be  held  on  the  second  and  fourth  Mondays  of 
each  month  at  8:00  P.M.    This  motion  was  unanimously  adopted. 

Paul  Ost  advised  the  Commission  that  his  department      (6)  " 
was  in  a  position  to  check  the  accuracy  of  all  biljks,  for  light 
and  power,  and  further  stated  that  if  the  Commission  would  direct 
the  Pacific  Gas  and  Electric  Company  to  forward  all  bills  to 
Mr.  O'Shaughnessy's  Department  that  they  would  be  checked. 


Thereupon  the  Commission  adjourned  to  meet  Monday  (7) 
night,  January  25,  at  8:00  P.M.  in  the  Library  of  the  City 
Attorney's  Office  in  the  City  Hall. 


MINUTES  OF  THE  SEVENTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  'THE  CITY  ATTORNEY'S 
LIBRARY ,   CITY  HALL,  JANUARY  25,   1952,   COMMENCING  AT 

8:00  P.M. 


Chairman  Lewis  F.  Byington  presided,  and  the  following  members 
were  present:    Commissioners  Eddy,  Filmer,  McCallum  and  Murphy. 


The  first  order  of  business  was  the  report  of  Chief       (i)  v 
Engineer  0f Shaughnessy  as  to  the  amount  that  could  be  saved 
in  the  event  that  existing  and  contemplated  contracts  were 
canceled  for  the  construction  of  the  Corral  Hollow  Pipe  Line. 
Mr.  O'Shaughnessy  filed  a  copy  of  his  figures  showing  an  esti- 
mated saving  of  $672,625,  plus  an  estimated  approximate  salvage 
value  on  either  steel  plate  or  the  fabricated  pipes  to  be  deliver- 
ed and  not  yet  installed,  of  approximately  #250,000,  if  a  sale 
to  the  Water  Department  or  some  other  purchaser  could  be  con- 
summated.     Mr.  Gerhardt  called  the  Commission's  attention  to 
the  fact  that  if  this  pipe  line  were  abandoned  all  the  money 
invested  therein  to  date  would  be  a  loss.      Leon  Morris,  Attorney, 
asked  if  it  was  legal  to  return  to  the  Hetch  Hetchy  Bond  Fund 
appropriations  for  the  Corral  Hollow  Pipe  Line.  Chief 
0* Shaughnessy  stated  that  there  were  nineteen  billion  three 
hundred  million  gallons  of  water  in  the  Spring  Valley  Lakes,  the 
Calaveras  Dam  and  all  other  reservoirs  of  the  formerly  known 
Spring  Valley  System.    Nelson  Eckart  reported  that  it  would  be 
necessary  to  have  twenty-six  billion  gallons  in  storage  before 
the  city  would  be  really  safe  in  abandoning  the  Corral  Hollow 
Pipe  Line.    Chairman  Byington  asked  if  moneys  earned  by  the 
utilities  could  be  appropriated  for  any  purpose  other  than  bond 
interest  and  redemption.      Assistant  Engineer  McAfee  was  asked 
when  the  Hetch  Hetchy  would  be  completed,  providing  the  necessary 
funds  were  forthcoming,  and  he  stated  that  all  tunneling,  lining 
of  the  same,  and  all  connections  would  be  made  to  bring  the 
Hetch  Hetchy  water  into  San  Francisco  January  1,  1934.  The 
Commission  then  directed  Messrs.  McAfee  and  Stock er  to  begin 
preparation  of  plans,  specifications  and  estimates  for  the  com- 
pletion of  the  Coast Bangs  Tunnels  so  that  public  bids  could  be 
obtained  for  the  remaining  work  to  be  done. 

At  the  suggestion  of  N.  A.  Eckart,  Commissioner  McCallum,  (2) 
seconded  by  Commissioner  Filmer,  made  a  motion  that  bids  should  be 
solicited  and  advertisement  of  such  solicitation  immediately  begun 
for  the  repaying  of  all  streets  or  sidewalk  openings  where  the  pav- 
ing has  been  removed  for  the  purposes  of  the  San  Fran ci sco  Water 
Department  for  the  Fiscal  Year  ending  June  30,  1932.    The  motion 
unanimously  carried. 

Resolution  No.^was  introduced  by  Commissioner  Filmer,  and 
seconded  by  Commissioner  Eddy  and  unanimously  approved,  that  the 
contract  for  the  use  of  certain  land  under  the  control  of  the  (5) 
Water  Department  be  transferred  from  B.  Martinez  to  Santiago  v 
Redan te  under  similar  terms  and  conditions  as  the  ..  ,  :  rtinez 
contract . 

Resolution  No.t/  was  introduced  by  Commissioner  Murphy,  (M 
and  seconded  by  Commissioner  McCallum  and  unanimously  approved,  per- 
mitting the  transfer  of  contract  for  the  use  of  90  acres  of  land,  y 
in  Calaveras  under  the  control  of  the  Water  Department  from  Mary  P. 
Bico  to  Frank  E.  McBain. 


1.  (f) 


Resolution  No .  /f ,     ,  revoking  the  contract,  of 
G.  M»  Oooley  for  the  use  of  a  certain  strip  of  land  in  the 
Banc ho  de  las  Pulgas,  San  Mateo  County,  was  introduced  by 
Commissioner  Eddy,  and  seconded  by  Commissioner  and  unanimous- 
ly approved. 

Resolution  No.«^     was  introduced  by  Commissioner 
McCallum,  and  seconded  by  Commissioner  Filmer  and  unanimously 
approved,  authorizing  the  cancelling  of  a  portion  of  the 
contract  of  A,  Mas  solo  who  leaseTcertain  property,  of  which 
the  I.---:   ter  was  the  lessor,  and  which  property  was  under  the 
control  of  the  Water  Department,     the  said  portion  of  land 
released  from  the  Massolo  contract  having b e en  leased  to  E.  E. 
Phillips. 

Mr.  Fred  Boeken  then  rendered  a  report  asking  that 
35  Civil  Service  Janitors  used  for  the  purpose  of  sweeping, 
washing  and  disinfecting  cars  and  buses  of  the  ^mici^al 
Railway,  who  are  paid  on  a  monthly  basis  and  who  are"  enjoying 
two  days  per  month  as  the  equivalent  of  a  half  day  weekly 
allowance  enjoyed  by  per  Diem  men,  mechanics,   etc.,  be 
terminated  and  that  they  work  on  Saturday  afternoons.    It  was 
called  to  the  attention  of  the  Commission  by  Mr,  Theodore 
Johnson  that  ten  men  who  were  rated  as  trackmen  were  also 
doing  work  similar  to  that  of  the  Civil  Service  Janitors. 

It  was  moved,  that  the  resignations  of  George  J. 
Karney  and  John  J.  Fjy?r_eJLl,   emoj oj^ees  of  the  Munlci ;:-a I  iailwav, 
be  accepted.     The  motion  was  instigated  at  the  request  of 
Superintendent  Boeken,  by  Commissioner  McCallum,  seconded  by 
Commissioner  Eddy,  and  unanimously  adopted. 

A  letter  addressed  by  the  Association  of  Certified 

Welders  was  directed  to  be  called  to  the  attention  of  Chief 
Engineer  O'Shaughnessy.    The  purport  of  the  letter  was  ob- 
jecting to  the  employment  of  non-residents  of  San  Francisco 
who  were  welders  and  who  were  working  on  the  San  Joaquin  Pipe, 
Line  • 

A  proposal  was  then  suggested  by  Mr.  Harry  Hook, 
Business  Agent,  Lodge  No.  68  of  the  International  Association 
of  Machinists,  who  recommended  the  establishing  of  a  5^day_ 
week  in  the  Livermore  Shop,  as  well  as  in  the  Camps  of  the 
Hetch  Hetchy  project,.    This  matter  was  taken  under  advisement, 
as  the  meeting  adjourned  at  11:50  P.m.  to  resume  at  the  call 
of  the  Chair. 


ATTEST : 


Acting  Secretary 
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MINUTES  OF  THE  EIGHTH  REGULAR  MATING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM 
OF  THE  FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS, 
FEBRUARY  2,   1953,   CGLff/lEHCING  AT  4:00  P.M. 


Chairman  Lewis  F.Byington  presided,  and  the  following  members 
were  present:      Commissioners  Eddy,  Filmer ,  McGallum  and  Murphy. 

The  Minutes  of  the  Third,  Fourth,  Fifth,  Sixth,  and  (i) 
Seventh  Regular  Meetings  were  read  and  on  motion  of  Commissioner 
Filmer,   seconded  by  Commissioner  Murphy,  were  approved. 

The  resignation  of  Charles  Meyers,  a  Civil  Service  (2)>/ 
Janitor,  was,  on  motion  of  Commissioner  McCallum  and  seconded 
by  Commissioner  Eddy,  accepted  by  unanimous  vote,  it  being 
noted  that  Mr.  Meyers*  services  were  satisfactory. 

On  motion  of  Commissioner  Eddy,  seconded  by  Com-  (3) 
missioner  McCallum,  the  sus£en£ions  of  thirty-five  conductors 
and  mo tor men,  as  set  forth  in  the  recommendation  of  Manager 
Boeken  of  the  Municipal  Railway,  were  unanimously  approved. 

The  matter  of  the  withdrawal  of  the  resignation  of  ([^)  A 

John  J.  Farrell.  employed  by  the  Municipal  Railway,  was  continued 
for  one  week. 

The  request  of  the  Mark^-fr  Street  Railway,   relating  (e)  ✓ 

to  the  use  of  certain  tracks  of  that  company  on  Ocean  Avenue  - 
by  the  Municipal  Railway,  was  continued  for  a  special  meeting 
to  be  hereafter  designated. 


Mr .  Paul  Ost,  Electrical  Engineer,  was  directed  to  (6)^ 
report  to  the  Commission  concerning  the  ratjLILJ^Mjl  ^7  the 
Municipal  Railway  to  the  Market  Street  Railway  for  power  fur- 
nished for  the  use  of  the  Municipal  Railway. 

Numerous  communications  were  received  requesting  that  (7) 
additional  bus  lines  be  established  as  part  of  the  Municipal 
Railway  System  and  additional  lighting  standards,  be  installed  ^ 
in  various  parts  of  the  city.    These  were  referred  to  the  City 
Engineer's  office. 

At  the  request  of  Director  of  Property  Joseph  J.  (8)^ 
Phillips,  Commissioner  Eddy  made  a  motion,   seconded  by  Commissioner 
Murphy,  that  the  hereinafter  sums  were  approved  to  be  paid  for 
lands  in  Alameda  and  San  Joaquin  Counties  and  titles  to  the  lands 
be  accepted.    The  lands  are  necessary  for  the  construction  of  the 
Corral  Hollow  Pipe  Line.    The  vendors  names  and  the  amount  of 
purchase  price  are  as  follows: 

William  H.  Ryan  and  Mary  G.  Ryan  #700.00  y 
Annie  M.  Hopkins  150,00 

The  motion  was  unanimously  adopted. 

Commissioner  McCallum  introduced  a  resolution,   seconded  (9)  "* 
by  Commissioner  Filmer,  that  the  sum  of  ^3624.00  be  paid  Christine 
Kahlke  for  the  acquisition  of  the  right  of  way  for  the  Newark  San  y 
Lorenzo  Pipe  Line.    This  motion  unanimously  carried. 
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Commissioner  Eddy  introduced  a  resolution,  seconded  (1) 
■by  Commissioner  Filmer,  that  an  agreement  "be  made  with  Rushing 
Land  &  Cattle  Co.  and  the  city,  continuing  that  certain  contract 
dated  May  4,  1926,  for  the  supplying  of  water  to  the  city.  This 
motion  unanimously  carried. 

Commissioner  Murphy  made  a  motion,   seconded  by  Commission- 
er McCallum,  authorizing  the  purchase  of  20  acres  of  land  frOiL  (2) 
John  G.  Gilliam  and  Martha  Gilliam  for  the  sum  of  ^500.00.  Said 
Iand"T¥ToclLteT=near  Moccasin  Creek,  Tuolumne  County.    The  motion 
unanimously  carried. 

Commissioner  Filmer  presented  a  resolution,   seconded  (3) 
by  Commissioner  Eddy,  directing  the  execution  of  a  license 
with  the  Western  Pacific  Railroad  Company  granting  permission  to 
construct  a  water  pipe  line  across  certain  property  near  Sunol. 
This  motion  unanimously  carried. 

Thereupon  the  meeting  adjourned  at  6:20  P.M.  until  (Ij.) 
Monday  evening,  February  8,  at  8:00  P.M. 


Approved : 


ATTEST: 


Acting  Secretary 


Z9  (  >U } 


MINUTES  OF  THE  NINTH  REGULAR  MATING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM 
OF  THE  FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS, 
 FEBRUARY  8,   1952,  COMMENCING  AT  8:00  P»M. 


Chairman  Lewis  F.  Byington  presided,  and  the  following  members 
were  present:    Commissioners  Eddy,  Filmer,  McCallum  and  Murphy. 

The  Minutes  of  the  Eighth  Regular  Meeting  were  read  (l) 
and  on  motion  of  Commissioner  Murphy,   seconded  by  Commissioner 
Filmer,  were  unanimously  approved. 

Communications  dated  February  3,  1952,  from  F.  Boeken,  (2) 
Manager  of  the  Municipal  Railway,  with  lists  of  temporary  em- 
ployees needed  for  that  Utility  for  the  month  of  February,  were  ( 
submitted,  and  on  motion  of  Commissioner  Eddy,   seconded  by 
Commissioner  McCallum,  the  requests  for  the  temporary  employments 
were  made  and  unanimously  adopted. 

A  further  communication  dated  February  8  from  Mr.  (3) 
Boeken  was  then  read,  with  a  statement  attached  in  accordance 
with  the  request  of  the  Controller,  which  request  was  dated  ^ 
January  12,  19  52,  showing  comparison  of  expenditures  with  BudgeJ 
for  the  first  half  of  the  Fiscal  Year  ending  June  30,  1932, 
estimates  of  probable  results  of  operation  from  January  1,  1932 
to  June  30,  1952,  and  estimates  of  probable  results  of  operation 
for  the  Fiscal  Year  ending  June  30,  19  32. 

A  request  of  two  workers  connected  with  the  Association  (I4.) 
for  the  Blind  for  Passes  on  the  Municipal  Railway  was  denied.  ✓ 

A  motion  was  made  by  Commissioner  Eddy,   seconded  by  (5) 
Commissioner  Filmer,  that  the  Mayor  recommend  to  the  Supervisors 
the  creation  of  two  revolving  funds  for  the  Municipal  Railway.         *  J 
one  to  be  known  as  the  Superintendent's  Contingent  Fund  in  the  v 
sum  of  34,000,  and  the  other  as  the  Manager's  Revolving  Fund 
in  the  sum  of  $500;  the  first  fund  to  be  used  for  the  payment  of 
accident  claims  and  incidentals  arising  therefrom,  and  the 
second  fund  to  be  used  for  paying  special  investigators.  The 
motion  unanimously  carried. 

Commissioner  Murphy  made  a  motion  which  was  seconded  (6) 
\r  by  Commissioner  McCallum,  that  the  Manager  of  the  Municipal  Rail-  * 
?/ay  be    authorized  to  expend  on  the  basis  of  not  to  exceed  ^1,800  per 
annum  for  the  subscriptions  to  newspapers,  periodicals  for  em- 
ployees of  the  Municipal  Railway  Reading  Room,   entertainments  for 
employees  of  the  railway,  and  the  maintenance  of  a  band  and  baseball 
club.    This  motion  unanimously  carried. 

A  communication  from  Mr.  Boeken,  concerning  the  parcel  (7) 
of  real  property  275  x  15 7^  on  the  Southeast  corner  of  Jones  and 
Jefferson  Streets  under  the  control  of  the  Municipal  Railway,  was 
read,  disclosing  that  much  of.  the  land  was  unoccupied  and  that 
the  same  should  be  rented  and  the  proceeds  credited  to  the  Municipal 
Railway  Fund.    Chairman  Byington  ordered  that  the  communication  be 
forwarded  to  Director  of  Property  Joseph  Phillips. 

Engineer  L.  T.  McAfee  requested  that  progress  payments  (8) 
for  outstanding  contracts  with  MacDonald  8c  Kahn  Co.  ^22,420.56; 
Youdall  Construction  Co.  $82,720.04;  and  Youdall  Construction  Co.  « 
^551,653.63,  be  paid.      A  discussion  was  had  by  the  members  of  the 
Commission,  and  with  the  consent  of  all  Chairman  Byington  instructed 
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Mr.  McAfee  to  endeavor  to  have  the  contractors  accept  unsold 
He ton  Hetchy  Bonds  in  payment  of  these  bills. 

On  motion  of  Commissioner  McCallum,  seconded  by  (l) 
Commissioner  Filmer,  which  motion  was  unanimously  adopted,  a 
progress  payment  of  $3, 505.71  to  the  Steel  Tank  &_Pipe_po,  for  / 
the  construction  of  steel  pipe  in  the  Lower  Cherry  Aqueduct 
was  approved. 

An  Opinion  was  read  by  Attorney  Dion  R •  Holm,  advising  (2) 
the  Commission  that  employees  of  the  Municipal  Railway  could 
only  be  employed  eight  hours  a  day,  which  work  must  be  completed  ^ 
within  ten  consecutive  hours.    The  Opinion  was  ordered  filed. 

Superintendent  Roy  N.  Francis  of  the  Air  Port  advised  (3) 
the  Commission  that  representatives  of  the  Century  Pacific 
Lines,  Ltd.  would  meet  with  the  Commission  at  the  latter1  s  1/ 
convenience  to  discuss  a  contract  for  the  use  of  the  Air  Port. 
Captain  Francis  was  instructed  to  arrange  an  early  meeting. 
Superintendent  Francis  requested  that  a  revolving;  fund  of  ^200  for 
the  use  of  incidentals  in  the  conduct  of  the  Air  Port  be  created.  > 
Commissioner  Murphy  moved  that  the  fund  be  created.    The  motion 
was  seconded  by  Commissioner  Filmer  and  unanimously  adopted. 
Captain  Francis  filed  with  the  Commission  a  report  of  receipts 
at  the  Air  Port  for  the  month  of  January  1932. 

N.  A.  Eekart,  General  Manager  of  the  Iftater  Depart-         ([}.)  j 
merit,   submitted  amendments  to  his  Specification  No.  18  which  j 
had  been  approved  by  the  Commission  on  January  25,  19  32.  The 
Commission  unanimously  authorized  these  amendments. 

A  motion  was  introduced  by  Commissioner  McCallum,  (5) 
seconded  by  Commissioner  Eddy,  that  the  recommendation  of 
Chief  Engineer  M.  M.  0»Shaughnessy  that  certain  lands  owned  by 
the  City  and  County,  situated  in  Tuolumne  County,  be  transferred 
to  Joseph  J.  Musante  in  exchange  for  lands  owned  by  said  Musante  v 
in  Tuolumne  County,  for  the  purpose  of  perfecting  title  of  a 
portion  of  Priest  Reservoir  lands  of  the  ffe/froh  Hetchy  Water 
Supply.      This  motion  was  unanimously  adopted. 


A  communication  from  the  San  Francisco  Bureau  of 
Governmental  Research,  protesting  against  the  completion  of 
the  Corral  Hollow  Pine  Lin_eu  was  read,  and  the  Chairman  directed 
the  communication  to  be  filed. 


A  report  was  rendered  by  Electrical  Engineer  Paul  Ost  (7) 
concerning  the  request  of  the  Market  Street  Railway  that  an  ad- 
justment be  nade  as  to  the  rates  charged  for  electric  energy 
furnished  by  that  company  to  the  Municipal  Railvj-ay.    Mr.  Ost 
stated  that  the  cost  of  5*4$  per  car  mile  had  greatly  increased 
since  the  Market  Street  Railway  had  agreed  to  furnish  power  y 
at  that  price  and  recommended  that  the  Market  Street  Railway 
Company* s  bills  be  paid  on  the  basis  of  60  per  car  mile  for 
all  lines  except  those  on  the  Einbarcadero,   with  the  understanding 
that  the  entire  matter  of  rates  for  energy  will  be  gone  into 
in  September  1932,  at  which  time  definite  rates  would  be  fixed. 
Commissioner  Eddy  made  a  motion  that  the  report  be  adopted 
and  that  payments  be  authorized  as  set  forth  in  the  report. 
This  motion  was  seconded  by  Commissioner  Filmer  and  unanimously 
adop  ted. 

Mr.  Holm  was  asked  for  his  Opinion  as  to  the  ri#it  (3) 
of  the  Manager  of  the  Municipal  Railway  Company  to  employ  janitors  v, 
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for  six  days  a  week:,  instead  of  five  and  one-half  days  as  has 
been  the  custom  heretofore.    Mr.  Holm  stated  he  had  an  Opinion 
but  preferred  to  withhold  the  publication  of  it  by  reason  of 
a  Superior  Court  Decision  that  had  been  rendered  in  the  morning 
and  he  desired  to  compare  his  Opinion  with  the  Court's  Decision 
which  generally  related  to  the  subject.    The  Chairman  ordered 
the  Opinion  withheld. 

Chief  Engineer  M.  M.  O'Shaughnessy,  in  a  communica- 
tion dated  February  8,  recommended  5  Civil  Engineering  Drafts- 
men, 2  Senior  Civil  Engineering  Draftsmen,  2  Structural  Drafts- 
men and  1  Structural  Engineering  Designer  for  permanent  employ- 
ment with  the  He ten  Hetchy  Water  Supply  Department  to  replace 
temporary  appointees.      On  motion  of  Commissioner  McCallum, 
seconded  by  Commissioner  Eddy,  the  recommendation  was  approved. 

On  February  2,  19  32,  Chief  O'Shaughn essy  addressed 
a  communication  to  the  Commission  asking  the  certification  to 
the  Civil  Service  Commission  of  12  temporary  employees  to  be 
retained  during  the  month  of  February  19  32.     On  motion  of 
Commissioner  Eddy,   seconded  by  Commissioner  Murphy,  the  recom- 
mendation was  unanimously  adopted. 

A  copy  of  telegram  from  the  Managing  Director  of 
the  Electric  Railway  Association,  asking  that  the  Commission 
protest  against  the  proposed  Congressional  measure  of  imposing 
a  5  or  10  per  cent  tax  on  electric  energy  consumed,  was  read. 
The  Commission  directed  Dion  R.  Holm  to  wire  both  California 
United  States  Senators  and  Representatives  Kahn  and  Welch, 
advising  of  its  opposition  to  the  tax.     It  was  pointed  out 
by  Manager  Boeken  of  the  Municipal  Railway  that  if  the  tax 
were  imposed  it  would  mean  an  increase  of  from  #25, 000  to 
^50,000    per  year  for  the  cost  of  managing  and  operating 
the  Municipal  Railway. 

The  continuing  of  the  employment  of  Charles  M. 
Q<2U£ho_L  was  next  discussed  by  the  Commission  and  it  was  deter- 
mined that  as  there  was  no  formal  motion  before  the  Commission 
that  the  matter  would  be  continued  and  presented  in  proper  form. 

Mr.  Grover  O'Connor  addressed  the  Commission  asking 
that  the  resignation  of  John  J.  Farre.ll  as  an  employee  of  the 
Municipal  Railway  be  permitted  to  be  withdrawn.    The  Commission 
denied  the  request. 

The  Commission  directed  Mr.  F.  Boeken  to  cause  to 
be  printed  500  copies  of  the  Report  On  Municipal  Railway  of 
San  Francisco  By  A.  G.  Mott,  Chief  Engineer,  Railroad  Commission 
of  the  State  of  California. 

A  communication  dated  February  9  through  inadvertence, 
and  which  should  have  been  dated  February  8,   signed  by  Chief 
0fShaughnessy,  was  presented,  requesting  additional  employees 
for  work  to  be  done  on  the  Hetch  Hetchy  Water  Project,  con- 
sisting of  1  Civil  Service  Engineering  Designer  to  replace  a 
temporary  non-Civil  Service  appointee,  1  Senior  Civil  Engineer- 
ing Draftsman,  1  Civil  Engineering  Draftsman,  1  Junior  Civil 

Engineering  Draftsman,  and  1  Clerk-Stenographer,  to  be  certified 
from  the  eligible  list  for  temporary  employment.  Commissioner 
Filmer  made  the  statement,  in  substance,  that  these  employees 
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were  requested  "by  the  Engineer  to  hasten  the  completion  of 
plans,  specifications  and  estimates  for  completing  the  entire 
Hetch  Hetchy  Project,  including  the  Corral  Hollow  Pipe  Line, 
in  order  that  the  remaining  work  to  "be  done  on  the  project 
could  be  submitted  for  public  bid.    Commissioner  Filmer  then 
introduced  a  resolution,  which  was    seconded  by  Commissioner 
Eddy,  that  the  request  of  Chief  Engineer  O'Shaughnessy  be 
granted.      The  motion  unanimously  carried. 

Thereupon  the  meeting  adjourned  at  10:40  P.M.,  to  re- 
convene at  the  call  of  the  Chair. 


Approved : 


Acting  Secretary 
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MINUTES  OF  THE  TENTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM 
OF  THE  FINANCE  COMMITTEE  OF  THE  BOARD  Off  SUPERVISORS, 

FEBRUARY  18,  1952,  COMMENCING  AT  8:00  P.M. 


Chairman  Lewis  F.  Byington  presided,  and  the  following  members 
were  present:    Commissioners  Eddy,  Filmer,  McCallum  and  Murphy. 

The  Minutes  of  the  Ninth  Regular  Meeting  were  read  (i) 
and  on  motion  of  Commissioner  McCallum,   seconded  by  Commission- 
er Eddy,  were  unanimously  approved. 

The  recent  case  of  FIKE,  et  al.  filed  in  Stanislaus  (2) 
County  against  the  CITY  to  test  the  riparian  and  appropriated 
rights  of  the  city  on  the  Tuolumne  River,  was  called  to  the 
attention  of  the  Commission  by  Attorney  Dion  R.  Holm  and  the 
importance  of  the  suit  emphasized,  it  being  explained  that  if 
the  plaintiffs  in  the  suit  were  to  prevail  there  would  be  no  ^ 
water  available  for  uses  of  the  City  and  County  of  San  Francisco 
from  the  Tuolumne  River. 


The  suit  of  NEWELL  vs.  CITY  AND  COUNTY,  arising  out  (3) 
of  an  accident  occurring  September  8,  1930,  at  Geary  and 
Octavia  Streets,  occasioned  by  a  municipal  car  colliding  with  ^ 
an  automobile,  was  ordered  settled  for  |500,  on  motion  of  ^ 
Commissioner  Murphy,  seconded  by  Commissioner  McCallum,  which 
motion  was  unanimously  adopted. 

The  suit  of  MARGARET  H.  McCABE ,  et  al.  vs.  CITY  AND  (M 
COUNTY  was  ordered  settled  in  the  sum  of  $2500.    The  suit  arose 
from  damages  resulting  from  a  collision  between  K  and  L  Municipal 
Cars  in  Twin  Peaks  Tunnel  November  12,  1930.    The  motion  was 
made  by  Commissioner  McCallum,  seconded  by  Commissioner  Filmer,  ^ 
that  the  suit  be  settled  for  the  sum  stated,  which  motion  ^ 
unanimously  carried. 


Moneys  received  from  the  hereinafter  sources  and 
in  the  amounts  stated  were,  on  motion  of  Commissioner  Filmer,      ^  (5) 
seconded  by  Commissioner  Eddy  and  which  motion  was  unanimously 
adopted,  ordered  accepted: 

(Feb.  )  F.     Giocondi    f>f.  >/.  #  45.90&-*  4>  O^^r^ 

(Jan.)  John  L.  Good    (H.X.'X8)  27.50  "     »       "      " '  ^yfr*" 

(Feb*)  Amelia  Britschgi  CM-  M  '2? J         50.00  "    «       "  ^A^n^'r<L^4 

ys-/3Z'  T.  Ferrando  &Co.£X       ' £8 )        105.00  «    ;',       »  J  Jtrn^xJ^A^ 

(Jan.)  Pac.  Gas  and  Elec.  Co.  106749.40  Hio-<lc<c4_^  6Z~uJLs>j 

(  Jk/.^W.  T?  O.J 

Opinions  by  Dion  R.  Holm,  advising  the  Commission  (&) 
that  a  non-Civil  Service  Secretary  could  be  employed,  and 
concerning  the  inhibition  against  employing  janitors  for  six  ^ 
days  a  week  at  #160  a  month  when  prior  to  January  1,  1928,  they 
were  paid  $160  a  month  for  five  and  one-half  days  work  per  week, 
were  read  and  ordered  filed. 

A  motion  by  Commissioner  Filmer,   seconded  by  Com-  t7) 
missioner  Murphy,  that  the  matter  of  JAMES  C.  TOBLER  vs.  the 
SAN  FRANCISCO  WATER  DEPARTMENT  pendin^heforFthe  Industrial 
Accident  Commission  be  settled  for  the  sum  of  $2500,  was 
unanimously  approved. 

The  matter  of  negotiating  a  contract  with  the  Century  (8) 
£acific_Lines  for  the  use  of  theAir  Port  was  continued  a  week.  J 

A  general  discussion  ensued  with  all  the  Commissioners  (9) 
participating,  concerning  the  progress  payments  to  be  made  to  the 


Youdall  Construct ion  Company  in  the  sum  of  $531,653.63  for 
work  on  the  San  Joaquin  Pipe  Line,  and  #82,720.04  for  work 
on  the  Corral  Hollow  Pipe  Line:  also  the  progress  payment  due 
MacDona3  a  and  Kafrm  c°  *  for  work  done  on  the  Red  Mountain  Bar 
Siphon  in  amount  #22,420.56.    L.  T.  McAfee  reported  to  the 
Commission  that  MacDonald  and  Kahn  declined  to  accept  bonds 
in  payment  of  their  claim  and  that  a  plan  was  being  discussed 
with  Youdall  Construction  Company  for  acceptance  of  bonds  in 
lieu  of  final  payment  due  them  under  their  contracts.  The 
Commission  advised  Mr.  McAfee  to  again  interview  officers  of 
the  Youdall  Construction  Company  and  endeavor  to  persuade 
them  to  accept  part  bonds  in  lieu  of  cash  due  under  the 
contracts  referred  to. 

A  discussion  was  had  among  members  of  the  Commission  (i) 
and  participated  in  by  Willis  0fBrien,  John  O'Connell,  Harry 
Hook  and  C.  D.  Mull,  concerning  the  offer  of  employees  irorking 
on  Hetch  Hetchv  construction  of  accepting  bonds  in  lieu  of 
amount  of  compensation  due  them.    John  O'Connell  was  directed 
by  Chairman  Byington  to  submit  a  plan  that  would  be  agreeable 
to  the  men  employed  and  if  upon  submission  it  were  found  to  be 
legal  it  would  be  accepted  by  the  Commission.  Commissioner 
Murphy  introduced  a  resolution,  which  was  seconded  by  Com- 
missioner Filmer,  that  an  investigation  be  made  to  ascertain 
if  any  men  were  discharged  from  employment  on  the  Hetch  Hetchy 
project  for  failure  to  sign  an  agreement  to  accept  bonds  in 
lieu  of  cash  for  work,  labor  and  services  performed,  and  if  so, 
that  such  men  be  immediately  reinstated  in  their  positions. 
This  motion  was  voted  in  favor  of  by  Commissioners  Murphy, 
Filmer  and  Eddy.    Commissioner  McCallum  voted  No,  and  stated 
in  substance  that  he  was  opposed  to  the  motion  because  of  the 
fact  that  if  the  men  did  not  accept  bonds  in  lieu  of  cash, 
in  view  of  the  inability  of  the  city  to  dispose  of  the  bonds 
at  par,  that  the  men  would  have  to  accept  bonds  or  the  work 
of  Hetch  Hetchy  construction  would  be  suspended  and  thus  all 
employed  would  lose  their  positions. 

A  report  from  F.  Boeken  was  read  showing  that  tte  (2) 
large  number  of  cars  often  stationed  on  the  loop  at  the 
Beach  Terminal  of  the  N  Line  was  for  the  purpose  of  ac-  ^ 
commodating  crowds  gathering  at  the  Kezar  Stadium  for  ^ 
special  events,  and  that  it  was  more  economical  to  have  the 
cars  in  this  position  than  remaining  in  the  car  barn. 

A  further  report  from  Mr.  Boeken  concerning  the  possible 
danger  of  bowlders  rolling  down  the  hillside  on  the  northwest 
corner  of  Duboce  Avenue  and  Buchanan  Street  was  read,  and  in  (5) 
said  report  Mr.  Boeken  called  the  condition  of  the  hillside 
to  the  attention  of  Director  of  Public  Works  Wm.  H.  Worden,  as  ^ 
the  bowlders  were  more  dangerous  to  the  people  on  the  sjd  ewalk 
or  to  people  in  automobiles  in  the  street  designated  than  to 
the  operation  of  the  street  cars. 

N.  A.  Eckart  reported  that  he  was  consulting  with  (]^) 
Dion  R.  Holm  concerning  the  construction  of  the  Marsh  Mt.  Day, 
road  in  Santa  Clara  County  in  the  proximity  of  the  Calaveras 
Dam  and  as  soon  as  the  legal  obligation    on  the  city  was 
determined  a  report  would  be  made  to  the  Commission  of  the 
contemplated  construction. 

Bids  for  the  removal  of  gravel  plant  from  Corral  (5) 
Hollow  Gravel  Pit  to  Valle  Gravel  Pit  were  read:     One  by 
Savage  Transportation  Co.;  Farnsworth  &  Ruggles;  and  G.  W. 
Thomas  Drayag;e  &  Rigging_go_. ,  Inc*    It  was  found  the  latter 
concern  was  "the  lowest  bidder,  and  on  motion  of  Commissioner 

Eddy,  seconded  by  Commissioner  Filmer,  which  motion  was 
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unanimously  adopted,  it  was  ordered  that  the  bid  be  awarded 
to  G.  W.  Thomas  Drayage  &  Rigging  Co,  in  the  sum  of  $438.75. 

Bids  from  the  three  above-named  firms  were  also  (l) 
received  for  the  moving  of  a  Marion  Steam  Shovel  and  other 
equipment  located  two  miles  above  the  Corral  Hollow  Gravel 
Pit ,  which  bids  were  read,  and  on  motion  of  Commissioner  Filmer, 
seconded  by  Commissioner  Eddy,  the  bid  of  G.  W.  Thomas  Drayage 
&  Rigging  Co.  was  accepted  by  unanimous  vote  as  the  lowest  bid 
for  this  work,  the  sum  being  $180;  if  the  engineers  found  said 
removal  to  be  necessary.    It  was  noted  that  G.  W.  Thomas  Drayage 
&  Rigging  Co.  agreed  to  accept  Hetch  Hetchy  Bonds  in  payment  for 
their  work. 

The  fourth  progress  payment  due  Savage  Transportation  (2) 
Cp_.  for  hauling  cement ,  gravel,  and  sand  on  the  Hetch  Hetchy 
project,  in  the  sum  of  $3788.65,  said  sum  to  be  paid  by  One 
Thousand  Dollar  Hetch  Hetchy  bond  and  the  balance  in  cash,  was 
on  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McCallum,  unanimously  adopted  and  ordered  paid. 

Mr.  McAfee  was  directed  by  the  Commission  to  in-  (5) 
vestigate  the  employment  of  a  list  of  alleged  aliens  sub- 
mitted by  Mr.  McDougall  of  the  Blacksmiths,  Drop  Forgers 
Union,  on  the  Hetch  Hetchy  project,,  with  instructions  that 
if  these  men  were  found  to  be  aliens  they  were  to  be  dis- 
mis  sed  • 

The  protest  of  C.  D.  Mull  concerning  the  wages  paid  (Ij.) 
foremen  and  sub -foremen  employed  by.  the  Municipal  Railway  was 
referred  to  Mr.  Boeken,  with  instructions  that  he  report  as 
to  the  facts  found. 

Budgets  of  the  various  utilities  under  the  control  (5) 
of  the  Commission  were  ordered  by  the  Chairman  to  be  con- 
sidered at  special  meetings  to  be  held  during  the  week  ending  ^ 
February  27  so  that  the  same  could  be  completed  prior  to 
March  1. 

Consulting  Engineer  M.  M.  O'Shaugbnessy  was  ordered  (6) 
to  prepare  forthwith  plans  and  estimates  of  the  cost  of  com- 
pletion of  the  entire  Hetch  Hetchy  project  so  that  a  proposition 
of  incurring  the  necessary  bonded  indebtedness  could  be  sub-  y/ 
mitted  to  the  people  at  the  coming  Presidential  Primary  Election. 
Attorney  Dion  R.  Holm  was  ordered  to  prepare  the  necessary 
legislative  acts  by  the  Commission  and  the  Board  of  Supervisors 
incident  to  the  submission  of  the  question  for  a  vote  of  the 
people. 


Telegrams  in  answer  to  wires  sent  by  Dion  R.  Holm 
were  received  from  United  States  Senators  Hiram  W.  Johnson  and 
Samuel  M.  Shortridge,  and  Representative  Richard  J.  Welch, 
advising  that  they  would  be  mindful  of  the  protest  of  the 
Commission  against  the  inclusion  of  a  tax  on  gjtejotr 1  cjgn er  gy 
in  the  legislation  pending  before  Congress. 

At  10:50  P.M.  the  meeting  adjoruned  until  Tuesday, 
February  23,  1932,  at  8:00  P.M.,  or  such  "other  time  as  designated 
by  the  Chairman. 

Approved: 


(7) 
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ATTEST: 


Presi&elF€,  Publ 


Commi  ssion 


Acting  Secretary 
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MINUTES  0?  THE  ELEVENTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  C OMISSION  HELD  IN  THE  MEETING  ROOM 
OF  THE  FINANCE  COMMITTEE  Off  THE  BOARD  OF  SUPERVISORS 

FEBRUARY  24 ,   1952 \   COMMENCING  AT  8:00  P.  M. 


Chairman  Lewis  F.  Byington  presided,  and  the  following  members 
were  present:    Commissioners  Eddy,  Filmer  and  MeCallum. 

Absent:  Commissioner  Murphy. 

The  Minutes  of  the  Tenth  Regular  Meeting  were  read  (1) 
and  on  motion  of  Commissioner  MeCallum,  seconded  by  Commissioner 
Filmer,  were  unanimously  approved. 

Dion  R.  Holm  read  an  Opinion  to  the  effect  that  neither  (2) 
the  secretary  nor  manager  of  the  Public  Utilities  Commission  need 
be  civil  service.      A  motion  was  made  by  Commissioner  Eddy  and  s/ 
seconded  by  Commissioner  Filmer,  which  motion  was  unanimously 
adopted,  that  the  entire  Opinion  be  spread  on  the  Minutes.  Follow- 
ing is  the  Opinion: 

"February  24,  1932 

SUBJECT:  Manager  and  Secretary, 

Public  Utilities  Commission 
Not  Civi LServi  ce . 

Gentlemen: 

Heretofore  on  February  18,  1932,  in  answer  to 
a  query  submitted  by  Commissioner  Murphy  whether  the 
secretary  of  the  Public  Utilities  Commission  must  be 
selected  from  a  civil  service  list,  I  advised  him  and 
the  other  members  of  the  Commission  that  the  secretary 
of  the  Public  Utilities  Commission  need  not  have  civil 
service  standing. 

When  my  Opinion  was  read  you  asked  the  following 
question:    If,  having  appointed  a  secretary  who  did  not 
have  civil  service  standing,  may  you  also  appoint  a 
manager  of  utilities  who  has  no  civil  service  standing? 

OPINION 


The  sections  of  the  charter  devoted  to  civil  service, 
and  particularly  section  142,  in  substance  provide  that 
all  positions  in  all  departments  of  the  city  shall  be 
classified  for  civil  service  and  shall  be  filled  with 
persons  designated  on  eligible  lists.    The  section  then 
proceeds  to  except  certain  classes  from  the  general 
operation  of  civil  service  provisions,  and  the  third 
exception  mentioned  in  section  142  reads  as  follows: 

•such  positions  as,  by  other  provisions  in  this 
charter,  are  specifically  exempted  from,  or  where 
the  appointment  is  designated  as  exclusive  of, 
the  civil  service  provisions  of  this  charter.' 

In  defining  the  duties  of  the  Public  Utilities 
Commission,  section  124  of  the  charter  sets  forth  that  the 
commission  shall  appoint  a  manager  of  utilities  who  shall 
be  the  chief  executive  of  the  commission  and  who  shall  have 
the  management  of  all  utilities  operated  by  the  city,  and  it 
is  stated  in  this  section  that  the  manager  shall  hold  office 
at  the  pleasure  of  the  commission.    It  is  to  be  noted  that 
the  Commission  shall  have  the  power  to  appoint  such  a  person 
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Before  reaching  a  conclusion  of  the  query  propounded, 
subdivision  h  of  section  19  of  the  charter,  defining  the 
powers  and  duties  of  boards  and  commissions  generally, 
states : 

'To  appoint  a  secretary,  a  superintendent,  or  other 
executive  to  be  the  administrative  head  of  the  affairs 
under  its  control,  who,  unless  otherwise  specifically 
provided,  shall  not  be  subject  to  the  civil  service 
provisions  of  this  charter,  and  shall  hold  office  at 
its  pleasure.* 

An  anslysis  of  the  last  quoted  language  would  permit, 
logically,  a  reading  of  this  section  as  follows: 

'To  appoint  a  secretary,  *  *  *  who,  unless  otherwise 
specifically  provided,  shall  not  be  subject  to  the 
civil  service  provisions  of  this  charter,  *  *  **; 

♦to  appoint  *  *  *,  a  superintendent,  or  other  executive 
to  toe  the  administrative  head  of  the  affairs  under  its 
control,  who,  unless  specifically  provided,  shall  not 
be  subject  to  the  civil  service  provisions  of  this 
charter,  *  *  *.* 

In  analyzing  this  section  it  is  further  to  be  noted 
that  the  use  of  the  pronoun  'who1  may  be  used  in  both  the 
singular  and  the  plural,  and  thus  it  may  apply  to  the 
secretary  and  superintendent,  or  other  executive  head. 

Common  usage  of  the  comma  in  separating  nouns  such  as 
secretary,  superintendent,  executive  head,  implies  and 
stands  in  lieu  of  the  conjunction  'and*.    The  use  of  the 
comma  in  subdivision  h  means  to  appoint  a  secretary  and 
to  appoint  a  superintendent  and/or  other  executive  to  be  the 
administrative  h©ad  of  the  utilities  and  'who*,  in  the  plural 
sense,   shall  not  be  subject  to  civil  service. 

In  construing  statutes,  the  Supreme  Court  of  California, 
in  many  instances  has  construed  the  word  'shall1  to  mean 
♦must*.    It  is  my  opinion  that  section  124  of  the  charter 
makes  it  mandatory  on  the  commission  to  appoint  a  manager 
of  utilities  and  the  word  'shall1  appoint  means  'must* 
appoint.    The  manager's  duties  are  defined,  among  them 
being  to  manage  all  utilities  and  subject  to  the  approval 
of  the  commission,  may  appoint  or  remove  heads  of  depart- 
ments. 

It  is  important  to  note  he  holds  office  'at  the 
pleasure  of  the  commission*,  thus  the  manager's  services 
may  be  dispensed  with  by  the  commission  at  will  and  there- 
fore he  is  not  subject  to  civil  service  which  has  a  pre- 
scribed method  of  discharging  civil  service  employees. 

In  addition  to  appointing  a  manager  of  utilities 
Section  19,  Subdivision  (h)  of  the  charter  confers  the 
right  to  appoint  a  secretary,  who,  like  the  manager,  holds 
office  at  the  pleasure  of  the  commission  and  because  of  this 
latter  fact  is  not  subject  to  civil  service,  for  the  reason 
assigned  as  to  the  status  of  t  he  manager. 

Grammar,  punctuation,  and  syntax  have  all  been  con- 
sidered in  an  endeavor  to  arrive  at  the  intent  of  the  Free- 
holders as  expressed  in  the  sections  of  the  charter  herein 
considered. 

It  is  therefore  my  conclusion  that  subdivision  (h)  meets 
the  exception  provided  in  subdivision  3  of  section  142  of 
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the  charter  and  the  secretary  of  the  commission,  super- 
intendent, or  other  executive  head  are  exempt  from  civil 
servi  ce. 

This  commission  may  therefore,  if  it  sees  fit,  select 
both  a  secretary,  superintendent,  or  other  managing  head 
to  fill  the  two  positions  designated  from  any  source  it 
sees  fit. 

My  interpretation  of  subdivision  (h)  is  that  this 
section  contemplates  the  filling  of  these  positions  other 
than  from  civil  service  sources  and  is  borne  out  by  the 
fact  of  the  concluding  phrase  which  reads  'and  shall  hold 
office  at  its  pleasure',  which  contemplates  a  removal  from 
office  at  its  will  without  the  necessity  of  adverting  to 
civil  service  procedure  to  discharge  one  of  the  other, 
either  the  secretary  of  managing  head  of  the  utilities. 

Yours  truly, 

JOHN  J.  0' TOOLS,  City  Attorney 

By  (SIGNED)      DION  R.  HOIM   

Attorney  for    Public  Utilities  Commission 

The  Honorable  Public  Utilities  Commission" 


On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
McCallum,   the  seventh  progress  payment  of  the  Hetch  Hetchy  Water 
Supply  Contract  No.  123.  for  work  done  on  the  San  Joaquin  Pipe 
Line  by  Youdall  Construction  Company  in  the  amount  of  §531,653.63, 
and  the  first  progress  payment  under  Contract  No.  129  for  work 
done  on  the  Corral  Hollow  Pine  Line  by  Youdall  Construction  Com- 
pany in  the  amount  of  $82,720.04,  were  ordered  paid.    The  motion 
was  unanimously  adopted. 

The  third  progress  payment  on  Hetch  Hetchy  Water  System 
Contract  No.  128.  for  work  done  on  the  Red  Mountain  Bar  Siphon  by 
MacDonald  &  Kahn  Company,  Ltd.  in  the  amount  of  #22,420.56,  was, 
on  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  Filmer, 
ordered  paid.    The  motion  was  unanimously  adopted. 

Commissioner  McCallum  advised  the  Commission  that  the 
Youdall  Construction  Company  agreed  to  accept  One  Hundred  Thousand 
Dollars  of  Hetch  Hetchy         Bonds  in  lieu  of  cash  on  the  final 
payment  due  them  under  OontraoT^^J^.    Commissioner  McCallum 
agreed  to  obtain  from  the  Youdall  Construction  Company  a  letter 
confirming  this  arrangement  and  when  the  letter  has  been  received 
that  the  One  Hundred  Thousand  Dollars  set  aside  for  the  payment 
of  the  contract  be  released  for  payment  of  other  expenses  for 
Hetch  Hetchy  construction. 

L.  T.  McAfee  was  instructed  by  Chairman  By in gt on  to 
submit  a  further  report  concerning  the  ci t i z ens hip_ _of_£ersons 
employed  on  the  Hetch  Hetchy  pro.iect. 

On  motion  of  Commissioner  McCallum,  seconded  by  Com- 
missioner Eddy,  M.  M.  O'Shaughnessv  was  designated  as  Q&LsZ 
Consulting  Engineer  of  Utilities  Commission  and  L.  T.  McAfee  as 
Chief  Assistant  Engineer  of  Utilities  Commission. 

A  communication  was  read  from  Mr.  Rankin,  Construction 
Engineer  on  the  Hetch  Hetchy  project,  in  answer  to  queries  by  the 
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Commission  concerning  the  alleged  discharge  of  12  men  from  the 
Hetch  Hetchy  construction  work  for  failure  to  sign  a  proposed 
agreement  whereby  Hetch  Hetchy  bonds  would  b  e  accepted  in  lieu 
of  cash  for  services  rendered,    Mr. "Rankin 's  letter  stated  only 
two  men  had  been  discharged  from  Mitchell  Shaft  and  for  the 
reason  that  both  were  discovered  to  be  intoxicated  in  camp. 

Reports  were  rendered  by  John  Q'Connell  and  Willis 
O'Brien  that  agreements  had  been  reached  among  the  emplojrees 
of  the  Hetch  Hetchy  project  whereby  those  employed  agreed  to  v1 
accept  bonds  in  lieu  of  cash  for  services  rendered.  The 
Committee  to  represent  the  men  in  arranging  the  detail  of  this 
plan  consists  of  Messrs.  O'Brien,  Nelson  and  Snell.  Thereupon 
on  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 

McCallum,  the  following  resolution  No.   was  unanimously 

adop  ted : 

"PUBLIC  UTILITIES  COMMISSION 
RESOLUTION  No.  6 


WHEREAS,  This  Commission  has  been  notified  of  a  plan 
whereby  the  employees  engaged  on  the  construction  of  the 
Hetch  Hetchy  Water  Supply  project  shall  enter  into  an 
agreement,  each  with  the  other,  and  with  a  committee  appointed 
by  them,  for  the  purpose  of  purchasing  certain  Hetch  Hetchy 
Construction  bonds  and  reselling  the  same; 

AND  WHEREAS,  It  is  necessary  for  the  successful  ope  ration 
of  aforementioned  agreement  that  contributions  by  the  employees 
be  made  to  a  fund  to  be  administered  by  the  committee  and  the 
only  practicable  manner  in  which  the  contributions  may  be  made 
is  by  deductions  shown  on  the  pay  rolls; 

AND  WHEREAS,  Willis  O'Brien,  by  virtue  of  his  appoint- 
ment under  the  agreement,  is  chairman  of  aforementioned 
committee; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  approves  of  the  aforesaid  plan  of  the 
employees  and  of  the  agreement  and  of  the  manner  of  its 
operation  and  of  the  payment  through  the  Controller  by  the 
Treasurer  of  the  City  and  County  of  San  Francisco  to  Willis 
O'Brien,  Chairman,  Hetch  Hetchy  Bond  Purchase  Syndicate  of 
the  amounts  indicated  on  the  pay  rolls  for  the  cons  truction 
of  the  Hetch  Hetchy  Water  Supply  project;  and  be  it 

FURTHER  RESOLVED ,  That  a  copy  of  this  resolution  be  fur- 
nished to  the  Controller  and  to  the  Treasurer  for  their  in- 
formation; and  be  it 

FURTHER  RESOLVED,  That  Willis  O'Brien,  Chairman,  be  re- 
quested to  file  with  the  Controller  and  with  the  Treasurer 
photostatic  copies  of  the  agreement  for  their  information  and 
guidance. 

ADOPTED;    Public  Utilities  Commission,  San  Francisco, 
February  18,  1932. 

Ayes:    Commissioner      (Signed)    LEWIS  F.  BYINGTON 

EDWIN  M.  EDDY 

GEORGE  FIIMER 

J.  H.  McCALLUM "  ■ 
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A  motion  was  made  by  Commissioner  McCallum,  s  econded 
by  Commissioner  Filmer,  that  a  letter  be  directed  to  the  em- 
ployees on  the  Hetch  Hetchy  project  commending  their  unanimous 
action  in  supporting" the"  plan  providing  for  the  payment  of  their 
salaries  and  wages  by  bonds  in  lieu  of  cash. 

Resignations  of  C.  L.  Nor ling  and  Samuel  Gardino, 
platform  men  employed  by  the  Municipal  Railway  were,  'by  order 
of  the  Chair,  accepted. 

F.  Boeken,  Manager  of  the  Municipal  Railway,  called 
attention  to  the  deaths,  of  Patrick  J.  Walsh  and  Henry  C.  Vogt.  * 
employees  of  the  Municipal  Railway. 

A  communication  from  the  American  Electric  Railway 
Association  of  New  York  concerning  the  contemplated  Federal 
tax  on  the  consumption  of  electric  energy  was  read,  and  a 
telegram  from  Representative  Richard  J.  Welch  advising  the 
Chairman  of  the  House  Committee  that  the  California  Delegation 
from  the  House  of  Representatives  went  on  record  as  opposed  to  a 
tax  on  electric  power. 

On  motion  of  Commissioner  Filmer,   seconded  by  Com- 
missioner McCallum,  the  claim  of  F.  A.  Boeken  in  the  sum  of 
#114.08  in  connection  with  social  welfare  activities  of  the 
Municipal  Railway  was  ordered  paid  by  unanimous  vote  of  the 
Commission, 

A  communication  from  Edgar  M.  Goldstine  was  read, 
recommending  that  the  skip  and  stop  system  be  adopted  in 
operating  the  Municipal  Railway  in  outlying  districts.  The 
communication  was  referred  to  Mr.  Boeken  and  he  was  directed 
to  act  with  Commissioners  Filmer  and  McCallum  for  the  purpose 
of  interviewing  officials  of  the  Market  Street  Railway  with  a 
view  that  the  latter  company  should  also  install  the  skip  and 
stop  system  of  operating  its  cars, and  to  report  to  the  Com- 
mission the  result  of  the  meeting. 

A  communication  from  Consulting  Engineer  M.  M. 
O^haughnessy  was  read,  advising  that  if  the  present  number 
of  lights  were  maintained  and  new  lights  provided  for  as  is 
required  for  standards  being  installed,  that  there  would  be 
a  deficit  in  the  lighting  fund  at  the  end  of  the  fiscal  year 
of  approximately  $26,000.    Action  on  this  report  was  deferred 
pending  a  meeting  with  representatives  of  the  various  im- 
provement clubs,  with  a  view  to  curtailing  the  use  of  lights 
in  certain  districts. 

A    communication  from  Director  of  Property  Joseph  J. 
Phillips  was  referred  to  Dion  R.  Holm  with  instructions  to  s 
ascertain  the  terms  of  the  agreement  between  Martha  A#  Arnold 
and  the  City  and  County  of  San  Francisco,  and  to  report  to 
the  Commission  at  its  next' regular  meeting. 

A  communication  from  Mr.  Phillips  requesting  the 
heads    of  the  utilities  departments  to  furnish  copies  of  all  ^ 
leases,  except  agricultural  leases  under  the  control  of  the 
Water  Department,  to  him  and  that  he  would  collect  the  rentals 
due,  was  read.    Chairman  Byington  ordered  that  the  heads  of  the 
departments  co-operate  with  Mr.  Phillips. 

The  protest  of  C.  D.  Mull  protesting  the  payment  of 
foremen  and  sub -foremen  employed  by  the  Municipal  Railway,  was 
continued  until  the  Board  of  Supervisors  had  acted  on  the  same. 
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A  letter  from  C.  M.  Couchot  with  respect  to  his  (3  ) 

continued  employment  in  checking  lighting  and  power  rates 
paid  by  the  city  was  referred  to  Mr.  Ost  for  report. 

A  communication  concerning  the  safe  conduct  of  the  (2) 
Municipal  Air  Port  was  received  from  Junior  Chamber  of  Commerce 
and,  by  order  of  the  Chairman,  referred  to  Captain  Francis  and 
the  special  committee  of  Commissioners  Filmer  and  Eddy. 

N.  A.  Eekart,  General  Manager  of  the  Water  Department, 
recommended  that  the  sale  of  certain  land  in  San  Mateo  County  (3) 
to  Mrs.  R.  N,  Faulkner  be  not  made  but  that  a  lease  of  said 
land  could  be  negotiated.    The  Chairman  instructed  Mr.  Eekart 
to  ascertain  whether  Mrs.  Faulkner  would  entertain  a  proposition 
to  lease  the  land  instead  of  purchase  it. 


Seven  bids  received  for  the  re-pavin, 
sidewalk  openings  where  the  paving  has  been  removed  for  the  ([}.) 
purposes  of  the  San  Francisco  Water  Department  for  the  fiscal 
year  ending  June  50,  1932,  v^ere  considered  by  the  Commission. 
It  was  found  that  the  unit  price  of  $4146.00  submitted  by_J_.  ✓ 
0 1 Sh ea ,  Inc .  was  the  lowest  bid  received  and  that  a  contract 
should  be  entered  into  with  said  concern  on  the  terms  specified 
for  the  work  to  be  done  at  the  prices  stated  for  the  remainder 
of  the  fiscal  year.    The  foregoing  was  made  the  subject  of  a 
motion  by  Commissioner  Filmer,  seconded  by  Commissioner  Eddy, 
and  unanimously  adopted. 

Bills  presented  and  approved  by  Mr .  Ost  for  street 
lighting  for  public  buildings,  and  heating  were  presented, and       ,  (5) 
on  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  which  motion  unanimously  passed,  were  ordered  paid. 

On  motion  of  Commissioner  Eddy,  seconded  by  Com- 
missioner McCallum,  $4000  was  ordered  transferred  from  the  v' 
Water  Department  Revenue  Fund  to  the  Public  Utilities  Commission  (°) 
Fund  for  the  purchase  of  office  equipment,  furniture,  stationery 
and  incidental  expenses. 

The  Commission  approved  salary  payments  for  the 
Municipal  Railway,  Hetch  Hetchy  and  Water  Department  for  the  *  (7) 
period  ending  January  15,  1932. 

The  action  of  Dion  R.  Holm  in  causing  a  notice  to 
be  published  that  public  hearings  commencing  at  3:00  P.M.  (8) 
February  26,  19  32,  at  Room  228,  City  Hall,  would  be  held  by 
the  Commission  on  budgets  of  the  utilities  under  its  control, 
was  ratified. 

On  motion  of  Commissioner  Filmer,   seconded  by 
Commissioner  McCallum,  and  unanimously  adopted,  the  Mayor  (9) 
was  requested  to  recommend  to  the  Board  of  Supervisors  that 
a  revolving  fund  for  the  San  Francisco  Water  Department  be 
established  in  the  amount  of  $20,000. 

Receipts  from  miscellaneous  sources  and  to  be  credit-  (10) 
ed  to  the  Hetch  Hetchy  Power  Operative  Fund  and  the  Hetch  Hetchy 
1928  Construction  Fund  and  the  Hetch  Hetchy  1928  Bond  Interest  ^ 
and  Redemption  Fund,  in  a  total  of  #9755.44  were,  on  motion  of 
Commissioner  Eddy,  seconded  by  Commissioner  Filmer,   and  unanimous- 
ly approved,  ordered  accepted. 

On  motion  of  Commissioner  McCallum,   seconded  by  (n) 
Commissioner  Filmer,  the  fifth  progress  payment  of  the  Hetch 
Hetchy  water  supply  Contract  No.  12 £  for  hauling  cement,  sand 
and  gravel  by  the  Savage  Transportation  Company,  in  the  sum  of 
#3788.63  was  unanimously  adopted,  and  ordered  paid  with  a  $1000- 
4i$  Hetch  Hetchy  Bond  and  .£2788.63  in  cash. 
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Messrs*  0*Brien  and  Sharon  were  directed  to  confer 
with  John  P.  Haman  to  place  in  the  proper  departments,  hooks 
of  accounts  and  office  fixtures  under  the  custody  of  Mr.  Haman. 


It  being  represented  to  the  Commission  that  there 
was  a  shortage  of  lumber,  powder  and  metal  explosive  caps 
necessary  for  use  in  the  Hetch  Hetchy  construction  work, 
Commissioner  McCallum,   seconded  by  Commissioner  Eddy,  made 
a  motion  that  the  Purchaser  of  Supplies  make  an  emergency 
purchase  of  25,100    metal  delay  explosive  caps  in  accordance 
with  Requisition  No.  4188  of  the  Hetch  Hetchy  Construction 
Department  not  to  exceed  in  value  $4003.61  f  .o.b.  point  of 
shipment,  and  in  accordance  with  Requisition  No.  4187  of  the 
same  department  that  449  cases  of  60$  gelatin  and  permissible 
powder  not  to  exceed  $3004.63  f.o.b.  point  of  shipment,  and 
21  cars  of  Douglas  Fir  lumber  of  various  sizes  in  accordance 
with  Requisitions  Nos.  3886  and  3887  of  the  same  department, 
in  the  amount  of  approximately  #7122.15,  which  shipment  was 
to  be  f.o.b.  Livermore,  and  that  payment  for  said  emergency 
purchases  be  made  with  Hetch  Hetchy  4j-$  bonds  for  the  first 
contract  of  #4000,   the  second  contract  of  #3000,  and-  the 
third  contract  of  $7000,  and  the  odd  sums  above  the  thousands 
in  all  three  contracts  be  paid  for  with  cash  from  the  Hetch 
Hetchy  Construction  Fund.    The  motion  was  unanimously  adopted. 

The  meeting  adjourned  at  9:45  P.M.  to  meet  at 
3:00  P.M.  February  26,  1932,  for  the  purpose  of  conducting  *r 
public  hearings  on  the  budgets  of  the  various  utilities.. 


Acting  Secretary 
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MINUTES  OF  SPECIAL  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  CITY  HALL,  FRIDAY, 
FEBRUARY  26,   1932,  COMMENCING  AT  5:00  P.M. 


Chairman  Lewis  F.  Byington  presided,  and  the  following  members 
were  present:    Commissioners  Eddy,  Filmer,  Mc Galium  and  Murphy. 

Chairman  Byington  announced  that  the  meeting  was  (i) 
held  pursuant  to  a  notice  published  by  the  Acting  Secretary 
Dion  R.  Holm,  that  public  hearing  commencing  at  3:00  P.M.  on 
this  date,  February  26,  1932,  would  be  held  in  Room  228,  City 
Hall,  by  the  Commi ssion, f or  the  purpose  of  receiving  and  con- 
sidering budgets  of    the  utilities  under  its  control.  The 
Chairman  stated  that  all  members  of  the  Commission  had  informally 
gone  over  proposed  budgets  of  all  the  ujjj^ties  and  had  deleted 
from  the  budgets  ^substantial  sums  that  were  requested  for  additions 
and  betterments  to  the  utilities  that  were  not  deemed  of  ab- 
solute necessity  at  the  present  time,  and  the    construction  of 
which  could  be  deferred  until  a  later  date.      The  Chairman  ex- 
plained that  while  the  recommendations  of  the  heads  of  the  various 
utilities  were  undoubtedly  useful,  yet  due  to  economic  conditions 
that  it  was  thought  to  be  unwise  to  approve  them  at  this  time. 
The  Chairman  further  stated  that  a  great  deal  of  time  had  been 
devoted  by  the  members  of  the  Commission  to  careful  analyses 
of  the  budgets,  and  as they  were  presented  would  probably  receive 
the  recommendation  of  the  Commission. 

Captain  Francis  of  the  Air  Port  submitted  a  budget  (2) 
that  contained  many  recommendations  by  the  Engineering  Department, 
showing  a  total  amount  requested  of  $209,471.74,  and  estimated 
revenues  of  $15,000.      The  Chair  announced  that  certain  modifications 
of  this  budget  were  to  be  made  and  asked  if  any  person  present 
desired  to  discuss  this  budget.      There  being  no  response  to  the 
query,  the  budget  was  ordered  submitted. 


F.  Boeken,  Manager  of  the  Municipal  Railway,  (^) 
presented  a  budget  for  the  operation  of  the  Municipal  Street 
Railways ,  and  a  d i  sons  sib n  wa s  tie  Id  a s  t  o  t h  e  pr  Dp  e  r  a 1  L o  <, a  n  c  € 
for  depreciation,  which  was  engaged  in  by  all  members  of  the  v 
Commission,  and  the  sum  of  $71,460  was  determined  to  be  a,  ^ 
proper  amount  to  allow  for  depreciation,  as  compared  with  $82,694 
for  the  preceding  fiscal  year;  the  smaller  sum  was  determined 
upon  as  it  was  estimated  that  there  vsould  be  a  decrease  in  re- 
placement work  as  compared  with  the  previous  fiscal  year.  The 
budget  was  ordered  filed. 

The  Water  Department  Budget  was  submitted  by  N.  A.  ([}.) 
Eckart,  Manager  of  said  department,  and  it  was  explained  to 
those  attending  the  meeting  that  prior  to  the  submission  of  the 
budget,  informally  the  Commission,  during  the  study  of  the  items 
constituting  the  budget,  disallowed  approximately  $800,000  for 
additions  and  betterments,  as  the  members  of  the  Commission 
were  of  the  opinion  the  items  represented  by  this  sum  of  money 
could  be  constructed  at  a  later  date  without  injury  to  the 
system.      The  budget  was  ordered  filed  for  further  study,  after 
an  invitation  by  the  Chairman  to  anyone  present  who  wished  to 
discuss  any  or  all  of  the  items  in  the  budget.    No  one  availed 
themselves  of  the  invitation. 

Mr.  Paul  Ost,  Chief  Electrical  Engineer,  submitted  (5) 

/ 
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a  budget  for  street  and  public  building  lighting .    The  budget 
disclosed  that  lighting  of  public  streets  was  estimated  to  cost 
$915,361,  as  compared  with  §850,000  for  the  preceding  year,  and 
with  supervision  of  the  lighting  of  public  streets  the  total 
would  be  $920,801,    The  increase  Mr.  Ost  explained  was  due  to 
the  growth  of  the  city  and  addition  of  boulevard  lighting  system 
and  more  costly  type  of  lights  required  through  extension  of 
underground  districts.    Lighting  of  public  buildings,  exclusive 
of  those  carried  on  departmental    budgets,   totaled  $64,000,  and 
an  allowance  of  personal  service  of  the  Chief  Electrical  Engineer, 
his  assistants  and  stenographic  service  would  cost  $4,480,  which 
sum  is  included  in  the  total  of  $984,801  for  the  combined  lighting 
of  public  streets  and  public  buildings.      Those  in  attendance  were 
asked  if  any  discussions  of  this  budget  were  desired;  there  being 
none  the  Chairman  ordered  it  submitted. 

Mr.  John  J.  Sharon  submitted  a  budget  for  t  he  gublic  (l) 
Utilities  Commission  showing  an  estimated  total  expenditure  for 
the  ensuing  fiscal  year  in  the  amount  of  #76,700.    This  budget 
apportioned  these  expenditures  as  follows: 

To  Municipal  Air  Port  -    l-131st  1 
w  Municipal  Railway    -  10-131sts 
w  Water  Department      -  4 0-13 Is ts  - 
"  Hetoh  Hetchy  Power  -  26-151sts^ 
*    m       «  Water  Supply  54-131sts 

Supervisor  Franck  R.  Havenner  addressed  the  Commission  and  ad-  (2) 
vocated  the  retention  of  an  item  of  #10,000  in  theb ud%et  covering 
public  relations j  including  compensations,  printing,  postage,  etc* 
so  that  the  Commission  would  be  in  a  position  to  employ,  when  it 
deemed  necessary,  a  person  to  gather  statistics  of  the  activities  ✓ 
of  the  various  utilities  for  the  purpose  of  advising  the  public 
from  time  to  time.      The  budget  as  prepared,  including  the  item 
referred  to  by  Supervisor  Havenner,  was  ordered  filed. 

Mr.  Paul  Ost,  Chief  Electrical  Engineer,  offered  the  (3) 
budgejt  of  the  Hetch  jjetohy. Power_ Operative  Department.    The  total 
operating  revenue  in  t  he  budget  wa s  estima^teTat~l27l70, 000; 
total  expense  $593,350,  leaving  an  operating  income  of  $1,576,650. 
Those  present  were  asked  if  they  desired  to  discuss  this  budget, 
and  no  suggestions  being  made,  the  Chairman  ordered  the  bttdget  filed. 

L.  T.  McAfee,  Chief  Assistant  Engineer  of  Utilities 
Commission,   submitted  a  budget  estimate  for  the  Hetch  Hetchy 
V/ater  Supply  Construction  showing  total  expenditures  of" 
$4, 251, 700 ,  divi  ded  as  folio ws : 

Construction  of  Roads  and  Trails  in 

Yosemite  National  Park    ...        $  250,000 

Tunnel  Construction  in  the  Coast 

Range  Division    and  all  materials, 

supplies  and  administration 

expenses    3,870,000 

Miscellaneous  expenditures  for  ad- 
ministration, engineering, 
investigation  and  surveys  .  .  .  50,000 

Contingencies  arising  out  of  the 
settlement  of  claims  in  any 
division  of  the  project  ....  50,000 

Proportion  of  the  Public  Utilities  Commis- 
sion budget  chargeable  to  the 
Hetch  Hetchy  Water  Supply  .  .  ,  31,700 

No  discussions  were  had  concerning  this  budget  and  it  was  ordered 
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filed. 


Commissioners 


ATTEST: 


Acting  Secretary 
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MINUTES  OF  SPECIAL  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  CITY  HALL,  MONDAY, 
FEBRUARY  29,  1932,  COMMENCING  AT  8; 00  P. Mo 


Chairman  Lewis  F.  Byington  presided,  and  the  following  members 
were  present:    Commissioners  Eddy,  Filmer,  McCallum  and  Murphy, 

Commissioner  Eddy  submitted  the  budget  of  the  San  (i) 
Francisco  Air  Port  and  made  a  motion  that  it  be  adopted  as 
modified  in  the  amount  of  $156,747.84,  as  compared  with  the  ^ 
sum  of  $209,471.74  originally  recommended,  which  latter  amount  ^ 
included  many  additions  to  the  Air  Port.      The  motion  of 
Commissioner  Eddy  was  seconded  by  Commissioner  Filmer  and 
unanimously  adopted.      The  Commissioris  attention  was  directed 
by  Commissioner  Eddy  to  the  fact  that  a  reduction  in  salary  ^ 
for  the  Superintendent  of  the  Air^JPort  was  made  from  $500  a 
month  to  $300  a  month. 

Commissioner  McCallum  made  a  motion  that  the  budget  (2) 
of  the  Municipal  Railway  representing  the  grand  total  of  all 
expenditures  in  the  sum  of  $3,572,810,  a  reduction  of  $197,865  v 
over  the  preceding  fiscal  year,  be  adopted.    The  motion  was 
seconded  by  Commissioner  Murphy  and  unanimously  adopted. 

Commissioner  Murphy  made  a  motion  that  the  budget  (3) 
for  the  San  Francisco  Water  Department  in  amount  $5,895,159  be 
approved.      In  presenting  the  motion  the  Commissioner  advised  w 
that  this  was  a  reduction  of  $666,229  over  the  preceding  fiscal 
year.      The  motion  was  seconded  by  Commissioner  Eddy  and 
unanimously  adopted. 

Commissioner  Filmer  made  a  motion  that  the  budget 
for  street  and  public  building  lighting,  in  the  amount  of 
$984,801,  be  approved.      The  motion  was  seconded  by  Commissioner  ^ 
Eddy  and  unanimously  adopted. 

A  motion  was  made  by  Commissioner  Filmer  and  seconded  (5) 
by  Commissioner  Eddy  that  the  budget  of  the  Public  Utilities 
Commission,  in  the  sum  of  $76,700  be  approved.    The  motion  was 
unanimously  adopted. 

On  motion  of  Commissioner  McCallum,  seconded  by  (6) 
Commissioner  Murphy,  the  budget  for  the  HeJ^^etchy_Power 
Operative  in  the  sum  of  $593,350  was  unanimously  approved. 

On  motion  of  Commissioner  Eddy,  seconded  by  Com-  (7) 
missioner  Filmer,  the    Hetoh  Hetchy  Water  Supply  Construction 
Budget,  in  the  sum  of  $4,251,700,  was  unanimously  adopted. 

Mr.  George  Gerhardt  of  the  Civic  League  of  Improvements 
addressed  the  Commission  and  suggested  that  there  should  be  sub- 
mitted to  the  "voters  at  the  coming  election  a  proposition  to 
determine  as  a  matter  of  policy  whether  the  deficit  of  the  '°' 
Municipal  Railway  should  be  met  out  of  taxes  or  should  be  met 
by  an  increase  in  fares. 

E.  B.  DeGolia  presented  a  letter  from  the  Citizens  (9) 
City  Budget  Committee,  explained  the  general  terms  of  the  letter  k- 
and  it  was  ordered  filed. 
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Thereupon  the  meeting  adjourned  at  9:45  P.M. 


APPROVED: 


Commissioners 


ATTEST: 


Acting  Secretary 
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MINUTES  OF  THE  TWELFTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM 
OF  THE  FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS 
MARCH  14,   19  52,  COMMENCING  AT  8:00  P.M. 


Chairman  Lewis  F.  Eying ton  presided,  and  the  following  members 
were  present:      Commissioners  Eddy,  Filmer,  McCallum  and  Murphy. 

The  Minutes  of  the  Eleventh  Regular  Meeting  were  read 
and  on  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  were  unanimously  adopted. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner McCallum,  an  extension  of  time  for  completion  of 
Contract  No.  124  with  A.  G.  Raisch  was  unanimously  approved 
and  the  representation  that  the  work  could  not  be  done  owing 
to  excessive  snowfall. 

N.  A.  Eckart  recommended  to  the  Commission  that 
John  J.  Sharon  and  H.  M.  Kinsey  be  authorized  to  receive  and 
receipt  therefor  the  salary  warrants  for  all  of  the  employees 
of  the  Wat er^Department .    F.  Boeken  recommended  that  Eugene 
L.  Packard  be  authorized  to  receive  and  receipt  therefor  the 
salary  warrants  for  employees  of  the  Municipal  Railway.  Roy 
N.  Francis,  Superintendent  of  the  Air  Port,  recommended  that 
T.  Klippel  and  R.  Boynton  be  authorized  to  receive  and  receipt 
therefor  the  salary  warrants  for  employees  of  the  San  Francisco 
Air  Port.      Consulting  Engineer  M.  M.  O'Shaughnessy  recommended 
that  R.  IF.  Johnson  and  Cyrus  K.  Dam  be  empowered  to  receive  and 
receipt  therefor  the  salary  warrants  of  the  employees  of  the 
Bureau  of  Engineering  of  the  Public  Utilities  Commission,  and 
Chairman  Byington  recommended  that  John  J.  Sharon  be  authorized 
to  accept  and  receipt  for  salary  warrants  of  the  Commission. 
On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy,  which  motion  was  unanimously  adopted,  the  persons  above- 
named  from  the  Departments  specified  were  authorized  to  re- 
ceive and  receipt  for  salary  warrants  of  employees  of  the 
Departments  they  represented. 

On  motion  of  Commissioner  Eddy,  seconded  by  Com- 
missioner Filmer,  George  W.  Pracy,  Superintendent  City  Dis- 
tribution Division,  Water  Department,  was  granted  permission 
to  attend  the  American  Water  Works  Association  at  Livingston, 
Montana,  from  March  30  to  April  5,  1932.    The  motion  was 
unanimously  adopted. 

Supervisors  Canepa,  Havenner  and  Stanton  appeared 
before  the  Commission  in  answer  to  an  invitation  extended  to 
them  to  discuss  a  proposed  bond  issue  for  the  completion  of  the 
Hetch  Hetchy  project.    A  general  discussion  ensued  concerning 
the  correctness  of  the  estimate  of  the  Consulting  Engineer, 
M.  M.  O'Shaughnessy.    The  time  of  submission  to  the  voters 
of  the  proposition,  and  kindred  subjects  were  also  discussed. 
The  Commission  was  then  invited  to  attend  a  meeting  of  the 
Public  Utilities  Committee  of  the  Board  of  Supervisors  before 
which  the  proposition  of  incurring  the  bonded  indebtedness  for 
the  purpose  stated,  would  be  considered  at  3:00  P.  M.  March  16, 
19  32.    The  Commission  expressed  its  willingness  to  attend.  There 
upon  Commissioner  Filmer,  seconded  by  Commissioner  Eddy, 
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introduced  the  following  resolution: 


"PUBLIC  UTILITIES  COflMSaiON 


RESOLUTION  NO. 


RESOLVED,  That  the  report  of  the  Consulting 
Engineer  of  Utilities  Commission,  dated  March  14, 
1932,  as  to  the  cost  of  completing  the  Hetch 
Hetchy  Water  System,  furnished  in  accordance 
with  the  motion  made  "before  the  Commission  at 
its  regular  meeting  on  February  18,  1932,  be 
approved  as  received,  and  the  action  of  the 
President  of  the  Commission  in  forwarding  the 
same  to  the  Board  of  Supervisors  March  14,  1932, 
with  a  letter  of  transmittal  dated  the  same  date 
and  referring  to  said  report  as  being  adopted  by 
the  Commission  and  constituting  the  report  of 
the  Commission,  and  the  forwarding  of  a  resolution 
to  the  said  Board  of  Supervisors  as  the  initial 
step  incurring  a  bond  issue  of  #6,500,000  to 
complete  the  Hetch  Hetchy  Water  System,  be  and 
the  same  is  hereby  ratified  and  approved. 

AND  BE  IT  FURTHER  RESOLVED,  That  the  Public 
Utilities  Committee  of  the  Board  of  Supervisors 
"be  requested  to  report  out  of  committee  the  reso- 
lution of  declaring  public  interest  and  necessity 
demand  the  construction  and  completion  of  the 
Hetch  Hetchy  Water  System  for  favorable  action  by 
the  Board  of  Supervisors,  which  action  is  to  be 
taken  by  said  Board  of  Supervisors  not  later  than 
the  21st  day  of  March  1932." 


This  resolution  was  adopted  by  all  the  members 
of  the  Commission  at  its  Meeting  March  14,  1932.  (2 

In  the  discussion  anent  the  adoption  cf  the 
resolution,  it  was  brought  out  that  the  figures  submitted 
in  final  form  by  the  Consulting  Engineer  on  March  14, 
1932,  had  been  known  to  all  members  of  the  Commission  for 
many  weeks  prior  to  said  date  and  the  same  had  received 
their  careful  study  and  analysis,  and  that  the  action  of 
the  Chairman  of  the  Commission  and  its  attorney,  Dion  R. 
Holm,  in  submitting  a  resolution,  similar  to  the  one  adopted,  v 
to  the  Board  of  Supervisors  in  the  afternoon  preceding  this 
meeting,  was  ratified  and  properly  done  in  the  interest  of 
time  so  that  the  proposition  could  be  submitted  to  the  voters 
at  the  election  to  be  held  May  3,  1932,  and  afforded  the  Board 
of  Supervisors  the  greatest  time  available  to  study  the  pro- 
posed  action. 

Specifications  No.  20  for  the  construction  of  a  (h 
retaining  wall  and  sidewalk  on  the  west  side  of  Hyde  Street 
between  Greenwich  and  Lombard  Streets,  Sp eo i fioa t i onsjjfo .  17 
providing  for  the  construction  of  a  roof  f o f" Po treWl!el^h  ts 
Reservoir,  and  Specifications  No.  19  for  paving  at  Mi librae 
Pumping  Station,  all  for  the  use  of  the  Water  Department,  were 
approved,  and  the  Secretary  requested  to  advertise  for  bids 
for  the    work  described  in  the  specifications. 


Informal  bids  received  February  26,  1932,  for 
plowing  and  cultivating  the  walnut_or chard  at  SunoJL  under 
the  control  of  the  Water  Department"  were^p resented  to  the 
Commission,  and  on  motion  of  Commissioner  McCallum,  seconded 
by  Commissioner  Murphy  and  unanimously  adopted,  the  contract 
was  awarded  to  J.  M>  Rose  in  the  amount  of  $605,00. 

Leases  to  Spring  Valley  Company,  Limited,   for  5-g- 
acres  of  land  for  agricultural  purposes  in  plot  No.  44  of 
the  Bernal  portion  of  the  Rancho  El  Valle  de  San  Jose  in 
Alameda  County;  3-4/10  acres  in  the  Rancho  Santa  Rita. 
M,  I/.  Qardoza,  5-4/10  acres  for  agricultural  purposes  it 
Plot  No.  44  of  the  Rancho  El  Valle  de  San  Jose  (this  lease 
on  a  crop  basis).      Jos.        Avilla.  19  acres  in  the  Rancho 
El  Valle  de  San  Jose  on  a  crop  basis.      All  the  properties 
being  located  in  Alameda  County  were  on  motion  of  Commissioner 
Eddy,  seconded  by  Commissioner  Filmer,  approved  for  the  term 
and  in  the  amounts  specified  in  a  communication  dated  March  14, 
19  32,  from  N.  A.  Eckart,  as  was  the  lease  to  D.  1*  Campbell 
for  a  portion  of  the  pipe  line  right  of  way  in  Daly  City  for 
one  year  at  the  cash  rental  of  $5.00. 

Proposed  contract  for  additional  electric  energy 
at  Crystal  Springs  Pumping  Plant  with  the  Pacific  Gas  and 
Electric  Company,  after  approval  as  to  form  by  the  Attorney 
for  the  Commission,  was  on  motion  of  Commissioner  Filmer, 
seconded  by  Commissioner  Eddy,  approved  and  ordered  executed. 

A  contract  for  the  erection  of  a  fence  on  the  west- 
erly line  of  Calaveras  Reservoir  in  Santa  Clara  County  based 
on  bids  received  March  11,  19  32,  was  ordered  to  be  executed 
with  F.  E.  McJBain  at  the  rate  of  $150.00  per  mile,  on  motion 
of  Commissioner  Murphy  and  seconded  by  Commissioner  Filmer, 
which  motion  was  unanimously  adopted. 

Commissioner  McCallum  made  a  motion,  seconded  by 
Commissioner  Murphy,  which  was  unanimously  adopted,  that  bids 
for  contracts  for  us  e  and  occupation  of  8  parcels  of  land 
under  the  control  of  the  Water  Department  be  received  on 
March  21,  19  32,  at  2:00  P.M.,  as  described  in  letter  of 
N.  A.  Eckart,  dated  March  14,  1932. 

Receipts  for  the  Municipal  Railway  for  the  month  of 
February  1932.   submitted  by  F.  Boeken,  were  ordered  filed. 

Settlement  of  the  suit  of  Albert  and  Loretta  Bergstrom 
vs.  the  City  and  County,  in  the  sum  of  §350.00,   for  injuries 
sustained  in  an  accident  between  a  municipal  car  and  an  auto- 
mobile, which  accident  occurred  on  or  about  September  10,  1930, 
was,  on  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy  and  unanimously  adopted,  ordered. 

Letters  from  various  insurance  counselors  and  brokers 
concerning  the  placing  of  bonds  and  insurance  of  city  employees 
were  read,  and  the  general  tenor  of  the  letters  was  offering 
assistance  to  scientifically  place  the  insurance  for  the  city. 
These  communications  were  ordered  filed. 

A  motion  introduced  by  Commissioner  Eddy,   seconded  by 
Commissioner  Murphy,  and  unanimously  approved,  authorized,  the 
acceptance  of  a  deed  from  Luisa  Rosas co  for  4  acres  of  land  in 
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Tuolumne  County,  and  deeds  of  rights  of  way  from  Fabian, 
Perry,  Saohau  and  Flynn  over  the  Corral  Hollow  Pipe  Line. 


On  recommendation  of  Director  of  Property  Joseph  ( 
J.  Phillips,  Commissioner  Murphy  introduced  a  motion,  second- 
ed by  Commissioner  McCallum,  which  was  unanimously  adopted,  y 
that  a  lease  of  17.8  acres  of  land  in  Stani slau s  County 
near  Modesto  be  entered  into  on  the  basis  of  "2  5$  of  the  gross 
price  received  from  all  crops  harvested  from  the  property,  with 
C.  J.  Rumble* 

A  motion  of  Commissioner  Filmer,  seconded  by  ( 
Commissioner  Eddy,  was  unanimously  adopted,  that  a  deed  from 
Wells  Fargo  Bank  &  Union  Trust  Company  on  the  payment  of 
#1500.  to  said  concern  be  accepted  for  the  purchase  of  a  right 
of  way  easement  required  for  the  Newark-San  Lorenzo  Pipe  Line 
in  Alameda  County. 

The  Dir ector  of  Property  advised  the  Commission  that  ( 
Room  222,  City  Hall,  would  not  be  available  for  its  use.    The  / 
letter  was  ordered  filed. 


Attorney  Dion  R.  Holm  was  directed  to  prepare  an  ( 
extension  of  an  agreement  with  Martha  A.._Arnold,  et  al.,  under 
the  terms  of  which  the  city  would  continue  to  supply  said 
Martha  A.  Arnold,  et  al.,  with  water  on  certain  lands  under 
the  control  of  the  Water  Department  in  Tuolumne  County. 

The  operating  statement  of  the  San  Francisco  Water     /  ( 
Department  for  January  1932  comparing  it  with  December  1931 
was  ordered  filed. 


A  list  of  employees  of  the  He ten  Hetchy  Construction  ( 
Work  was  received  and  order ed_  forwarded  to  the  Civil  Service  y 
Commission.  ~* 

A  letter  from  the  West  of  Twin  Peaks  Booster's 
Club,  requesting  that  the  sale  of  42  acres  of  land  at  Ocean  and 
Phelan  Avenues  be  executed,  was  referred  to  N.  A.  Eckart.  y 


At  the  request  of  F.  Boeken,  the  resignation  of 
Motorman  James  W.  Miller,  whose  services  were  satisfactory, 
was  ordered  accepted  and  filed,  and  the  lis  t  of  temporary  (8 
appointments  for  the  month  of  March  was  likewise  ordered 
filed.      The  suspension  of  Motorman  George  T.  O'Brien,  for  v 
inattention  to  duties,  for  a  period  of  one  month,  was  sus- 
tained by  the  Commission,  at  the  request  of  the  Manager  of 
the  Municipal  Railway. 

Mr.  Boeken  reported  concerning  the  Bus^Line  re-  (o 
quested  to  be  operated  on  Seventh  Avenue  instead  of  Eighth 
Avenue  and  voiced  his  opposition  to  the  same,  and  that  the 
request  of  the  Eureka  Valley  Promotion  Association  for  a  bus 
line  and  all  similar  requests  be  denied  because  of  lack  of 
funds  and  that  all  applicants  be  notified  that  there  are  no 
funds  with  which  to  create  these  new  bus  lines. 


Mr.  Ost  stated  that  the  Railroad  Commission  in  v  (io 

its  report  concerning  the  Municipal  Railway  disapproved  of  the 
Seventh  Avenue  Bus  Line . 

Commissioner  Murphy  introduced  a  motion,   seconded  by  (11 
Commissioner  Eddy,  which  was  unanimously  adopted,  that  the  Board 
of  Supervisors  be  requested  to  solicit  bids  for  the  sale  of  v 
#2,000,000  par  value  of         Hetch  Hetchy  1928  bonds  at  a  date 
not  later  than  April  18,  1932,  and  make  known  to  the  Board  of 

Supervisors  the  necessity  for  said  sale. 
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The  following  claims  on  motion  of  Commissioner  (i) 
Eddy,  seconded  by  Commissioner  Murphy,  and  unanimously 
adopted,  were  ordered  paid: 

First  Progress  Payment,  Contract  No.  125-A-  Pelton 
Water  Wheel  Co,  $16,547.00.        Sixth  Progress  Payment,  Contract  ^ 
No.  126-  5 avage  Tr ans por t a t i on _  C o .  $3732.00.      Fourth  Progress 
Payment,  Contract  No.  127-  Stej^^nk^^^i^e^Co . -  #10,508.51. 
Fourth  Progress  Payment,  Contract  No.  128-  MacDonald  and  iCahn,  ✓ 
Ltd.  $51,113.16. 

A  general  discussion  was  had  concerning  the  proposed  (2) 
ordinance  to  be  submitted  to  the  Board  of  Supervisors  calling 
the  Special  Election  for  a  bond  issue  in  the  amount  of  $6, 500, 000, 
and  on  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  and  unanimously  adopted,  it  was  agreed  the  ordinance  ^ 
submitted  by  Dion  R.  Holm  be  presented  for  the  Board f s  action, 
fixing  the  maximum  rate  of  interest  on  the  bonds  at  6f0  and  begin 
retirement  of  the  bonds  7  years  from  June  1,  1932,  at  the  rate 
of  $200,000  per  annum  and  in  the  32nd  year  a  retirement  of 
$100,000  of  bonds. 

The  meeting  adjourned  at  11:40  P.M. 


ATTEST: 


Acting  Secretary 


5.  (  %>) 


MINUTES  OF  THE  THIRTEENTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM 
OF  THE  FINANCE  COMMITTEE  Off  THE  BOARD  OF  SUPERVISORS 
MARCH  28,   1952,  COMMENCING  AT  8:00  P.  M. 


Chairman  Lewis  F.  Byington  presided,  and  the  following  members 
were  present:    Commissioners  Eddy,  Filmer,  McCallum  and  Murphy. 

The  Minutes  of  the  Twelfth  Regular  Meeting  were  read 
and  on  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (1) 
Murphy,  were  unanimously  adopted. 

The  first  subject  under  discussion  was  the  charge 
exacted  by  the  Water  Department  for  water  furnished  for 
sprinkler  systems.    Messrs.  P.  F.  Gardiner  and  William  H. 
Crawford  of  the  Junior  Chamber  of  Commerce,  Messrs.  Wyekoff, 
Pasqualetti,  Stint  and  MacDonald  spoke,  all  advocating  lesser 
charges  than  those  exacted  and  pointed  out  that  sprinkler 
systems  kept  down  insurance  rates,   aided  the  Fire  Depart-  (2) 
ment  in  combating  fires  and  were  a  general  benefit  to  the 
city  at  large.    A  report  from  N.  A.  Eckart  concerning  this  / 
subject  was  filed  as  were  proposed  rates  by  the  Junior  Chamber 
of  Commerce,  both  to  receive  the  study  of  the  Commission,  and 
the  Chamber  of  Commerce  to  be    notified  when  the  Commission 
would  again  consider  the  subject. 

On  motion  of  Commissioner  Eddy,  seconded  by  Com- 
missioner Filmer,  which  was  unanimously  adopted,  deeds  for  (5) 
conveyance  of  easements  of  rights  of  way  and  lands  from 
the  following  persons  for  the  sums  specified  were  ordered 
recommended  to  the  Board  of  Supervisors 1  \ 


Lilienthal  Company  $1116.50 

Ernest  A.  Wente  275.00 

A^den  Salt  Company  1.00 

Sara  B.  Smith  4500.00 


«  o. 

A. 


The  sale  of  the  northwest  corner  of  Parker  Avenue 
and  Fulton  Street  was  continued  until  the  next  regular  meet- 
ing. 

On  motion  of  Commissioner  Filmer,   seconded  by  Com- 
missioner McCallum,  the  National  Aeronautical  Association 
was  granted  leave  to  charge  for  automobile  parking  and  for 
grand-stand  seats  at  the  Air  Port  for  the  purpose  of  provid- 
ing prize  money  for  the  contestants  taking  part  in  the  Trans- 
continental Air  Derby  August  21,  1932.    The  motion  unanimously 
carried. 

The  lease  covering  hangar  space,  shops,  quarters, 
and  office  accommodations  for  the  Century  Pacific  Lines  at  (£) 
the  San  Francisco  Air  Port  was  continued  until  the  next  v 
regular  meeting. 

Representatives  of  the  West  of  Twin  Peaks  Booster fs 
Club  discussed  with  the  Commission  the  sale  of  42  acres  of 
land  at  Ocean  and  Phelan  Avenues  intended  as  a    reservoir  site 
for  the  Water  Department.    N.  A.  Eckart  submitted  a  letter         si  (7) 
dated  March  26,  1922,  objecting  to  the  sale  until  another 
reservoir  site  equally  available  and  satisfactory  had  been 
secured.    The  Commission  continued  this  matter  until  all 
members  of  the  Commission  bad  an  opportunity  to  view  the 
premi  ses  • 


V  (5) 


1.(0- ) 


On  motion  of  Commissioner  Murphy,   seconded  by 
Commissioner  Filmer,  which  motion  was  unanimously  adopted, 
leases  with  the  following  named  persons,  as    listed  in  the  (l) 
communication  of  N.  A.  Eckart  dated  March  28,  1932,  the 
amounts  being  the  highest  obtained  after  submission  of 


informal  bids,  were  accepted: 

PARCEL  1  J.  McCLURE 

PARCEL  2   -M.  HOLLAUF 

PARCEIS  3,  4,  5  and  6  N.  A.  CLIFFE 

PARCEL  7  C.  A.  BOREIN 

PARCEL  8  A.  C.  TABER 


(2) 


On  motion  of  Commissioner  Eddy,  seconded  by  Com- 
missioner Filmer,  two  license  agreements  with  the  Spring 
Valley  Company,  Ltd.* ,  both  for  the  continued  use  of  wells 
supplying  water  to  the  Town  of  Pleasanton,  which  wells  are 
situated  on  ground  not  owned  by  the  City,  were  unanimously 
adopted,  and  the  Attorney  for  the  Commission  directed  to 
examine,  and  if  found  satisfactory  to  approve  said  agreements. 

On  motion  of  Commissioner  Murphy,  seconded  by 
Commissioner  MeCallum,  leases  for  lands  under  the  control 
of  the  Water  Department,  with  Paul  Leong,  Peter  Magri, 
Trustees  Sunol  Glen  School  District,  and  the  entering  into 
a  revocable  permit  to  G.  W.  Hull  for  the  occupation  of  land 
on  which  improvements  of  G.  W.  Hull  overlap  the  property  of 
the  City,  were  unanimously  adopted,  as  was  the  revocable 
permit  to  W.  J.  Praul  on  account  of  a  garden  adjoining  his 
property  on  the  Cr ys t al  Spr ings pj.pj^  1  i  ne,  right  of  way. 

N.  A.  Eckart  was  authorized  to  settle  the  claim 
_for  water  furnished  to  the  Union  League  Golf  &  Country  Club, 
which  claim  totaled  #3,169.81,  for  #792.45,  the  latter  sum 
being  the  basis  on  which  all  creditors  of  said  country  club 
are  being  paid  through  the  Board  of  Trade  of  San  Francisco. 
On  motion  of  Commissioner  Mc Galium,  seconded  by  Commissioner 
Murphy,  which  motion  was  unanimously  adopted,  the  authorization 
was  given  Mr.  Eckart. 


(3)  / 


motion  of  Commissioner  Filmer,  seconded 
missioner  Eddy7^ttce--EiXtii  and  Final  Payment _iu©-esrrett  & 
Hilp  under  Contract  Ifo . 


>/(5) 


tion  of  the  Upper 

Alameda  Creek  Dam  in  the 

that  the  ConSollej^-fe^r*equested  to  transfer  ^T^*rS45U^l^from  j 

The  Fifth  Progress  Payment  due  MacDonald  and 
er  Contract  for  construct, 

the  amount  of^i¥77^0.36  was, 
on  motion  of  Commissioner  Eddyp^g^aaaJg^Iiy  Commissioner 
MeCallum,  and  unanimouslv^^a^ejrtfea-^  order"e^^€uL44^and  the 
Controller  reQuesJ^A-^ttT'transf er  said  sum  fromT^pr^jpasiaiion 
No.  263,rf£a4r*,,*Bumbeing  in  addition  to  the  estimated  amount  y 
e^oost  of  the  work  perfomed. 

^2s££^_.  tf&^teZZ*  a^^/M^-  <&c*z^  s&^/^i&z^**^  y 


Company, 
Crystal  Springs  Aque< 


AfaSAJ's,        fetter  from  the  Secretary  of  the  Board  of  Fire 
Commissioners  encouraging  the  use  of  spr  inkier  syst ems  in 
San  Francisco  was  read  and  ordered  filed. 


J  (7) 


2.  (<r> 


Commissioner  Murphy  made  a  motion  that  the  Controller 
pay  the  claim  of  the  Hotel  Ritz  in  the  amount  of  $5.00  for  damage  (i 
done  to  property  of  the  Hotel  Ritz  by  reason  of  a  leaking  water  "v 
meter.    The  motion  was  seconded  by  Commissioner  McCallum  and 
unanimously  adopted. 

On  motion  of  Commissioner  Filmer,   seconded  by  Com- 
missioner Eddy,  the  resignation  of  Mqtorman  Charles  D.  Cresci,     ,y  (2 
whose  services  were  satisfactory,  was  ordered  accepted.  The 
motion  was  unanimously  adopted. 

A  motion  was  made  by  Commissioner  McCallum  and  seconded 
by  Commissioner  Filmer  that  the  name  of  Jean  V.  Yfliiteley,  a 
conductor,  be  removed  from  toe  service  of  the  Municipal  Railway,    •  (3 
as  the  said  person  had  accepted  an  appointment  with  the  San 
Francisco  Fire  Department.    The    motion  was  unanimously  adopted. 

The  recommendation  of  F.  Boeken  for  dismiss  sal  of  Con- 
due  tor  Daniel  F.  Desmond  was  continued  until  the  next  regular  {\\. 
meeting. 

On  motion  of  Commissioner  Filmer,   seconded  by  Com- 
missioner McCallum,  said  motion  being  unanimously  adopted,  it 
was  requested  that  the  Attorney  for  the  Commission  prepare  the 
necessary  documents  and  have  executed    an  agreement  with  the      y  (5 
Market  Street  Railway  Company  providing  for  the  exchange  of 
transfers  between  the  Union  Street  Line  of  the  Miinielpal  tail- 
way  and  the  Fillmore  Hill  Line  or  the  Market  Street  Hallway, 

The  action  of  Dion  R.  Holm  in  accepting  the  resignation 
of  Silas  W.  Riggs  as  Motorman  with  the  Muni c ipal  Railway  as  of  (6 
March  19,  1932,  was  ratified  and  approved  on  motion  of  Commissioner 
Eddy,  seconded  by  Commissioner  Murphy,  and  unanimously  adopted.  ^ 

On  recommendation  of  Manager  F.  Boeken  the  services 
of  James  Robertson  as  Qlaims  Investigator  of  the  Municipal  ^  ,„ 

Railway  were,  on  motion  of  Commissioner  McCallum,   seconded  by 
Commissioner  Filmer  and  unanimously  adopted,  ordered  discontinued 
as  of  March  18,  1932. 

The  suspension  of  ^t^c^^D^iel^AM^SS^S,  for  thirty 
days  was,  on  motion  of  Commissioner  McCallum,  seconded  by  Com-      v  (8 
missioner  Eddy  and  unanimously  adopted,  ordered  approved. 

The  suspensions  of  from  one  to  ten  days  for  inattention 
to  duties  and  oversleeps  of  conductors  and  motormen,  as  set  forth 
in  the  communication  from  Manager  F.  Boeken  dated  March  24,  1932,  (9 
were,  on  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  v 
McCallum,  which  motion  was  unanimously  adopted,  ordered  approved. 

After  reading  a  letter  dated  March  25,  1932,  from  F. 
Boeken  concerning  the  pasting  of  advertising  matter  in  street- 
car windows f  the  Chairman  directed  Commissioners  Filmer  and  (10 
McCallum  to  confer  with  representatives  of  the  Market  Street  / 
Railway  Company  for  the  purpose  of  discontinuing  this  practice 
on  that  Company1 s  lines  and  to  have  the  practice  abolished  on 
the  Municipal  line  cars. 

At  the  request  of  Commissioner  Murphy,  the  Chairman 
directed  Manager  Boeken  to  use  his  best  efforts  in  obtaining       ^  (H 
a  position  for  Conductor  Daniel  T.  Daly  who  had  suffered  the  loss 
of  one  eye  in  his  line  of  duty,  and  report  to  the  Commission  what 
success  he  had  met  with. 


» 


3.  (  $  } 


Commissioner  McCallum  made  a  motion  seconded  by 
Commissioner  Filmer  that  the  Purchaser  of  Supplies,  as  an 
emergency  measure,  purchase  in  the  open  market  for  use  of  V 
the  Hetch  Hetchy  Water  Supply  System  7200  lineal  feet  6M  Be  8W 
drain  tile  and  approximately  124,000  feet  B.  M.  6  x  8  and 
2  x  12  rough  lumber.    The  motion  unanimously  carried. 

A  similar  motion  to  the  last  motion  noted  was  intro-  (>>) 
duced  and  unanimously  passed  requesting  the  Purchaser  of 
Supplies  to  purchase  as  an  emergency  measure  for  the  construction  y 
of  the  Hetch ^  HetchxiaJer=Sygte^1  approximately  294  tons  of 
new  30-lb.  Tee  rail  with  angle  bars. 

Commissioner  Murphy  was  requested  by  the  Chairman  (5) 
to  ascertain  if  the  Pelton  Water  Wheel  Company  would  be  willing        /  „ 
to  accept  1928  Hetch  Hetchy  Bonds  in  payment  of  its  contract  v 
for  extra  work  on  valve  house  foundations  at  Elliott  Cut  in 
San  Joaquin  County. 

The  following  settlement  of  suits  pending  and  arising  ([^) 
out  of  accidents  caused  by  the  operation  of  the  Municipal  Railway 
Cars  to  the  persons  stated  and  in  the  amounts  set  forth  was,  on 
motion  of  Commissioner  Murphy,  seconded  by  Commissioner  Murphy 
and  unanimously  adopted,  ordered: 

John  G.  L'Huillier  and  Gladys  L'Huillier, 

his  wife  #1000,00 

Gladys  L'Huillier  and  John  G.  L'Huillier, 

her  husband  5292.00 


V 


Helen  Lee  and  Gordon  Lee  207.50 

Mrs.  Carrie  Thomas  225.00 

Mrs.  Ella  Albertson  1000.00 

Charles  Zacharias  500.00 

Jeanie  Simpson  250.00 

Vera  Johnson  and  J.  E.  Johnson  750.00 

John  J.  O'Connor  and  Ruby  G.  O'Connor  1100.00 

Timothy  Kalahar  551.75 

The  City  Attorney  was  directed  by  the  Chairman,  with  (5) 
the  consent  of  all  the  Commissioners,  to  adjust  the  compensation 
due  the  following  tr^cjgaeji,  who  prior  to  January  1,  1932,  were 
receiving  wages  more  than  at  present: 

Malachi  Keogh  Joseph  Emery  V 

John  Mootz  Timothy  Mahoney 

Mike  Scully  Timothy  Collins 

John  Cavanaugh  Michael  Coffee 


The  Chairman  ordered  that  the  Upper  Sunset  &  Golden  Gate  (6) 
Heights  Improvement  Club  and  others  interested  in  the  rerouting  of  y 


4*  (  0*  ) 


0 


Municipal  ^s_Line  No.  1  from  Seventh  Avenue  to  Eighth  Avenue 
be  not  if  i  elPwEen  £he  matter  will  be  again  considered  by  the 
Commission,  and  that  Mr.  Boeken  advise  Commissioners  Murphy  and 
McCallum  of  those  concerned  in  the  matter. 


The  Civil  Service  Commission  advised  in  communications  / 
dated  March  7,  1952,  that    £.  W.  Haughey  and  W.  A.  Robeson  were 

T 


transferred  to  the  employ  of  the  Commission, 


The  salaries  of  Messrs.  Prendergast  and  Head ling,  y 
boiler  cleaners  at  Belmont  and  Millbrae  were  ordered  adjusted 
to  the  civil  service  classification  for  similar  employment. 


A  communication  from  Mr.  Dougall  of  the  Blacksmiths, 
Drop  Forgers  Union  concerning  the  employment  of  aliens  was 
read,  and  Mr.  McAfee  was  instructed  to  take  all  steps  to  inhibit 
employment  of  aliens  on  the  Setcb  Hetchy  construction  work, 

Messrs.  John  A.  C'Connell,  Frank  MacDonald  and  Harry 
Hook,  representing  various  groups  of  artisans  and  laborers 
employed  on  the  Hetch  Hetchy  project,  addressed  the  Commission 
at  length,  calling  attention  to  working  conditions  existing 
on  the  Hetch  Hetchy  project  that  they  considered  unfair.  The 
Chairman,  with  the  consent  of  all  members  of  the  Commission, 
directed  Engineer  L.  T.  McAfee  to  confer  with  the  gentlemen  named 
and  to  meet  all  objections  that  could  be  met  without  hampering 
the  proper  conduct  of  the  work,  and  Mr.  McAfee  was  given  full 
and  sole  authority  to  carry  on  negotiations  and  to  report  to  the 
Commission  what  changes  in  conditions  had  been  made  and  could 
be  made  in  the  future  to  meet  the  requests  of  the  representatives 
of  those  employed  on  the  project. 

A  letter  from  the  San  Francisco  Center  of  the  California 
League  of  Women  Voters  suggesting  that  no  difference  should  be  v 
made  of  employees  of  the  Public  Utilities  Commission  because  of 
sex  was  read  and  ordered  filed. 

On  motion  of  Commissioner  McCallum,   seconded  by  Com- 
missioner Filmer,  the  name  of  Edward_Ck_  Cahill  to  act  as  Manager 
of  Utilities,  to  begin  his  services  on  April  1,  1932,  was  pre- 
sented.     On  the  Roll  Call  of  the  Commissioners  the  following 
voted  Aye:    Commissioners  Byington,  Filmer,  McCallum  and  Murphy, 
Commissioner  Eddy  voting  No.      The  Acting  Secretary  was  directed 
to  advise  Mr.  Cahill  of  his  selection  as  Manager  of  Utilities. 
Commissioner  Eddy  explained  his  vote  of  No,  stating  he  had  not 
heard  Mr.  Cahill  discussed  as  Manager,  did  not  know  him  and 
did  not  feel  qualified  to  vote  Aye  until  further  investigation. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Murphy,  the  name  of  Felt on  Taylor  to  act  as  Secretary  for  the 
Commission  was  presented,  his  services  to  begin  April  1,  1932. 
On  the  Roll  Call  of  the  Commissioners  the  following  voted  Aye: 
Commissioners  Eddy,  Filmer,  Byington,  McCallum,  Murphy. 

On  motion  of  Commissioner  McCallum,   seconded  by  Com- 
missioner Murphy,  John  J.  Sharon  was  nominated  to  act  as  Assistant 
to  the  Secretary  in  addition  to  his  other  duties  assigned  to  him 
in  the  Water  Department,  and  to  act  as  such  Assistant  Secretary 
without  compensation.    This  motion  unanimously  carried. 

Captain  Lamb,  Secretary  of  the  Park  Commissioners, 
addressed  the  Commission  asking  that  a  Municipal  Bus  be  placed 
in  operation  from  April  2  to  April  9  inclusive  for  the  purpose 
of  conveying  passengers  to  and  from  the  Palace  of  Fine  Arts 
during  the  afternoons  and  evenings  of  said  dates.  Commissioners 
Filmer  and  McCallum  were  directed  by  the  Chairman  to  confer  with 


5.  iff  ) 


Mr.  Boeken  for  the  purpose  of  rendering  the  service  re- 
quested. 

Thereupon  the  meeting  adjourned  at  11:55  P.M. 
to  resume  at  the  call  of  the  Chair, 


6  0 


APPROVED: 


Commissioners 


ATTEST : 


Acting  Secretary 


6.  id-  > 
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MINUTES  OF  THE  FOURTEENTH  REGULAR  MEETING  OF 
THE  PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING- 
ROOM  OF  THE  FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVIS QRS  ON 
APRIL  11TH.  1932,  COMMENCING  AT  8:00  P.M . 


Chairman  Lev/is  F.  Byington,  presided. 
The  following  members  were  present: 
Commissioners  Eddy,  Filmer,  McCallum  and  Murphy. 


The  adoption  of  the  minutes  of  the  thirteenth  regular 
meeting  was  postponed  until  the  next  regular  meeting. 

The  sale  of  the  Northwest  corner  of  Parker  Avenue  and 
Fulton  Street  was  continued  until  the  next  regular  meeting. 

The  sale  of  J±2  acres  of  land  on  Ocean  and  Phelan  Avenues, 
intended  as  a  reservoir  site  for  the  Water  Department  was  con- 
tinued until  the  next  regular  meeting. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  the  following  resolution  awarding  contract  for  the  con- 
struction of  a  retaining  wall  and  side  walk  on  the  Vtfest  side  of 
Hyde  Street  between  Greenwich  and  Lombard  Streets,  San  Francisco 
Water  Department  Contract  No.  20,  to  A,  JB.  Gerding  In  the  esti- 
mated amount  of  $1,612.40  was  unanimously  adopted, 


RESOLVED,  That  the  contract  for  the  following  im- 
provement to  be  made  for  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco,  in 
pursuance  of  the  provisions  of  the  charter  of  said  City 
and  County,  to-wit:- 

For  the  construction  of  a  retaining  wall  and  side- 
walk on  the  West  side  of  Hyde  Street,  between  Greenwich 
and  Lombard  Streets,  San  Francisco;  San  Francisco  Vteter 
Department . 

Be  and  the  same  is  hereby  awarded,  to  A.  E.  Gerding, 
he  being  the  lowest  regular  and  responsible  bidder  there- 
for; at  the  following  prices,  to-wit:- 

Itern  1.     Excavation,   (earth  or  rock)  including 
backfill,  eighty  cents  ($.80)  per  cubic  yard. 

Item  2.     Concrete,  Class  "Bn,  for  retaining  wall, 
including  reinforcement  and  surface  treatment, 
sixteen  dollars  ($16.00)  per  cubic  yard. 

Item  3.     One  course  concrete  sidewalk,  twelve 
cents  ($.12)  per  square  foot. 

Item  4«     Drain  tile  and  crushed  rock  bed,  thirty 
cents  ($.30)  per  lineal  foot. 

And  all  the  other  bids  received  for  the  above  described 
improvement  are  hereby  rejected. 


Resolution  No.  8. 


-1 


On  motion  of  Commissioner  McCallum,  seconded  by  (1) 

Commissioner  Filmer,  the  following  resolution  awarding  contract 
for  the  paving  at  Millbrae  Pumping  Station,  San  Francisco  Water  ^ 
Department  Specifications  No.  19,  to  A.  G.  Raisch  in  the  estimated 
amount  of  $51,080.00  was  unanimously  adopted. 

Resolution  No.  9. 

RESOLVED,  That  the  contract  for  the  follow- 
ing improvement  to  be  made  for  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco, 
in  pursuance  of  the  provisions  of  the  charter  of 
said  City  and  County,  to-wit: 

For  paving  at  Millbrae  Pumping  Station,  San 
Mateo  County;  San  Francisco  Water  Department. 

Be  and  the  same  is  hereby  awarded,  to  A.  G. 
Raisch,  he  being  the  lowest*  regular  and  responsi- 
ble bidder  therefor;  at  the  following  prices,  to-wit: 

Alternate  No*  1.     Emulsified  Asphalt  Pavement. 

Item  1-a.     Pavement  including  crushed  rock  base, 
four  cents  ($.04)  per  square  foot. 

Item  1-b.     Pavement  without  crushed  rock  base, 
two  cents  ($.02)  per  square  foot. 

And  all  the  other  bids  received  for  the  above 
described  improvement  are  hereby  rejected. 

On  motion  of  Commissioner  McCallum,  seconded  by  (2) 
Commissioner  Filmer,  the  following  resolution  awarding  con- 
tract for  the  construction  of  a  roof  on  the  Potrero  Heights 
Reservoir,  San  Francisco  Water  Department  Contract  No.  17,  v 
to  W.  Vernon  Bernard  in  the  sum  of  $1,BB8.00  was  unanimously 
adopted. 

Resolution  No.  10. 

RESOLVED,  That  the  contract  for  the  following 
improvement  to  be  made  for  the  Public  Utilities  ' 
Commission  of  the  City  and  County  of  San  Francisco, 
in  pursuance  of  the  provisions  of  the  charter  of 
said  City  and  County,  to-wit: 

For  the  construction  of  a  roof  for  Potrero 
Heights  Reservoir,  San  Francisco  Water  Department. 

Be  and  the  same  is  hereby  awarded  to  W.  V. 
Bernard,  he  being  the  lowest  regular  and  responsi- 
ble bidder  therefor;  at  the  following  price,  to-wit: 

Constructing  roof  complete  (lump  sum) ,  Eighteen 
Hundred  and  eighty-eight  ($1,888.00)  Dollars. 

And  all  the  other  bids  received  for  the  above 
described  improvement  are  hereby  rejected. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commission- 
er Murphy  the  approval  of  the  third  progress  payment  to  the 
Youdall  .Construction  Co..  on  Contract  No.  129  for  Corral  Hollow 
pipe  line  amounting  to  $206,562.55  was  unanimously  carried. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  approval  of  the  ninth  progress  payment  to  the 
Youdall  Construction  Co.  on  Contract  No.  123  for  the  San  Joaquin 
pipe  line  amounting  to  $209, 363 . 5 8  was  unanimously  carried. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy  the  approval  of  the  seventh  progress  payment  to  the 
Savage  Transportation  Co.  on  Contract  No.  126  for  the  Coast 
Pan  ;?e  Pi  vis  ion  of  the  Fi-tch  Fetchy  Project  amounting  to  $4,298.10 
was  unanimously  carried. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  approval  of  the  fifth  progress  payment  to  MacDonald 
&_Kahn  on  Contract  No.  128  for  Red  Mountain  Bar  Siphon  of  the 
Hetch  Hetchy  Aqueduct  amounting  to  14-2,363.89  was  unahimousl:/ 
carried. 

On  motion  of  Commissioner  Murphy,  seconded  by  Com- 
missioner Filmer,  the  approval  of  the  progress  payment  for 
Electric  Machinery  &  Manufacturing  Co.  for  synchronous  motors 
for  Corral  Hollow  Pipe  Line  Pumps  under  Contract  awarded  by  the 
Board  of  Works  by  Resolution  No'.  116013  -  Contract  No.  134*  - 


Total  Award  144,630.00 
25%  Withheld  11.157.50 

Amount  this  payment  $33,750.50 

was  unanimously  carried. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  approval  of  the  progress  payment  for  power  Transformers 
for  Corral  Hollow  Pine  Line  Pumos  under  Contract  of  Award  No. 
116012  for  "~ 


Total  Award  $22,620.00 
25%  Withheld  5.655.00 

Amount  this  payment  $16,965.00 

was  unanimously  carried. 

A  motion  by  Commissioner  McCallum,  seconded  by  Com- 
missioner Filmer  authorizing  the  following  Utilities'  heads  to 
issue  requisitions  for  purchases  of  materials,  supplies,  equip- 
ment, etc.,  and  to  check,  receipt  for  and  approve  bills  for 
such  materials,  etc.  and  further  authorizing  said  Utilities 1 
heads,  with  the  approval  of  the  Manager  of  Utilities,  to  desig- 
nate sub-department  heads  to  sign  for  them, was  unanimously 
carried..    The  following  are:- 

L.  T.  McAfee  for  Hetch  Hetchy  S 
N.  A.  Eckart  for  Water  Department 
F.  Boeken  for  Municipal  Railway ^ 
Roy  N,  Francis  for  Airport    and ^ 
Paul  J.  Ost  for  Street  Lighting^ 


r 


On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner McCallum,  a  call  for  bids  for  construction  for  (1) 
Crystal  Springs  Aqueduct  pipe  line,  San  Francisco  Water  De- 
partment Contract  No.  15  was  unanimously  approved. 

On  motion  of  Commissioner  McCallum,  seconded  by 
Commissioner  Murphy,  call  for  bids  for  the  construction  of  (2) 
a  cottage,  barn  and  cesspool  at  San  Andres  Camp  Contract  No, 
21  was  unanimously  approved. 


y 


On  motion  of  Commissioner 
er  Murphy,  the  authorization  of  a 
Department  lands  to  Aug.  J.  Lang. 
months  for  $30.00,  subject  to  the 
unanimously  carried. 


Eddy,  seconded  by  Commission- 
lease  of  San  Francisco  Water 

for  a  period  of  nine  (3) 
approval  of  the  Manager  was 


On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner Eddy,  the  cancellation  of  lease  covering  3,75  acres 
of  Water  Department  lands  near  Belmont  and  instructing  the 
City  Attorney  to  take  such  action  as  may  be  necessary  to 
collect  unpaid  rentals  was  authorized,  subject  to  the  approv- 
al of  the  Manager. 


y 


Request  for  authorization  by  the  Manager  to  purchase 
automobile  for  his  use  not  to  exceed  $4-000  was  laid  over 
until  the  next  meeting. 


(5) 


On  motion  of  Commissioner  McCallum,  seconded  by  Com- 
missioner Filmer,  the  Manager  was  authorized  to  decide  and  (6) 
settle  the  request  of  Manager  F.  Boeken  of  the  Municipal  Rail- 
way for  approval  of  the  discharge  of  conductor  Daniel  F.  Desmond 
C.S.  604-3  for  inattention  to  duties  and  habitual  intemperance. 
The  motion  was  carried  unanimously. 


y 


On  motion  of  Commissioner  Murphy,  seconded  by  Com- 
missioner Filmer,  a  thirty  day  extension  of  time  from  April  19th, 
1932,     was    requested    for  the  employment  of  necessary  labor  (7) 
and  the  purchase  of  necessary  materials  to  carry  on  the  work 
on  the  aqueduct  tunnels  and  other  Hetch  Hetchy  projects  under  V 
the  direction  of  the  Public  Utilities  Commission  and  the  attorney 
for  the  Commission  was  authorized  to  draw  the  necessary  resolu- 
tion for  presentation  to  the  Board  of . Supervisors,  declaring 
that  an  emergency  exists  and  granting  the  necessary  extension 
of  time. 

Thereupon  the  meeting  adjourned  at  11:10  P.  M.  to 
resume  at  the  call  of  the  chairman. 


Approved : 
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THE  MINUTES  OF  THE  FIFTEENTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  'MEETING  ROOM 


OF  THE  FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS 
ON  APRIL  25TH.  1932,  COMMENCING  AT  6  P.M. 


Chairman  Lewis  F.  Byington,  presided. 

The  following  members  were  present: 

Commissioners  Eddy,  Filmer,  McCallum  and  Murphy. 

The  minutes  of  the  thirteenth  regular  meeting  of  the 
Public  Utilities  Commission  held  on  March  28th,  1932,  were  read 
and,  on  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  a  motion  adopted  at  said  meeting  approving  the  fifth 
and  final  payment  due  Barrett  &  Hilp  under  contract  No.  12  for 
the  construction  of  the  Upper  Alameda  Creek  Dam  in  the  sum  of 
$19,999.00  and  requesting  the  Controller  to  transfer  f 19, 2^7. 31 
from  appropriation  No.  263  to  meet  this  balance  was  unanimously 
rescinded;  also 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner Eddy,  a  motion  adopted  at  said  meeting  approving  the 
payment  of  the  fifth  progress  payment  due  MacDonald  &  Kahn  Co. 
Ltd.  under  contract  No.  14  for  construction  of  Crystal  Springs 
Aqueduct  in  the  amount  of  $17,760.36  and  requesting  the  Controller 
to  transfer  said  sum  from  appropriation  No.  263,-  said  sum  being 
in  addition  to  the  estimated  amount  of  the  cost  of  the  work  per- 
formed was  unanimously  rescinded,  and  the  minutes  of  said  meeting 
as  above  corrected  were  approved.  • 

The  minutes  of  the  fourteenth  regular  meeting  of  the 
Public  Utilities  Commission  held  on  April  11th,  1932,  were  read 
and  unanimously  adopted. 

The  matter  of  the  sale  of  /±2  acres  of  land  at  Ocean 
and  Phelan  A, venues  intended  as  a  reservoir  site  for  the  Water 
Department  was  referred  to  Commissioner  Filmer  and  Mr.  Eckart 
for  recommendation  and  report. 


(i) 


(2) 


J 


(3) 


Ik) 

/ 


On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Murphy,  the  following  resolution  authorizing  the  acceptance  of 
a  deed,  from  Mary  L.  Frederick  covering  the  right  of  way  easement  (5) 
of  the  Corral  Hollow  Pipe  Line  in  Alameda  County  and  the  trans- 
mission of  the  resolution  to  the  Board  of  Supervisors  with  the 
recommendation  that  it  be  adopted, was  unanimously  carried. 

Resolution  No.  11. 

RESOLVED,  That  the  City  and  County  of  San 
Francisco  accept  a  deed  from  Mary  L.  Frederick 

of  way  easement  for  the  Corral 
in  Alameda  County,  California, 
of  $1500.  be  paid  for  said  right 


covering  a  right 
Hollow  Pipe  Line 
and  that  the  sum 
of  way. 


On  motion  of  Commissioner  McCallum,  seconded  by  Com-  (6) 
missioner  Eddy,  the  following  resolution  authorizing  the  accept- 
ance of  a  deed  from  Truman  Copeland  covering  the  right  of  way 
easement  of  the  Corral  Hollow  Pipe  Line  in  Alameda  County  and  ✓ 
the  transmission  of  the  resolution  to  the  Board  of  Supervisors 
with  the  recommendation  that  it  be  adopted  was  unanimously 
carried. 


Resolution  No.  12. 

RESOLVED,  That  the  City  and  County  of  San 
Francisco  accept  a  deed  from  Truman  Copeland  covering 
a  right  of  way  easement  for  the  Corral  Hollow  Pipe 
Line  in  Alameda  County,  California,  and  that  the  sum 
of  $60.00  be  paid  for  said  right  of  way. 

A  communication  from  Director  of  Property  Joseph  J. 
Phillips  was  received,  recommending  the  sale  of  land  owned  by 
the  City  on  the  northwest  corner  of  Parker  Avenue  and  Fulton 
Street,  and  that  he  had  received  an  offer  for  the  sale  of  the 
land  in  the  amount  of  $12,000, 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (2) 
McCallum,  which  motion  was  unanimously  adopted,  it  was  recommended  >/ 
that  the  sale  of  the  land  known,  as  Lots  5,  6,  7  and  8  in  Assessor's 
Block  Book  1170  be  made . 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  (3) 
Filmer,  which  motion  was  unanimously  adopted,  it  was  recommended 
that  the  lease  of  real  property  30  x  100  on  8th  Avenue  be  made  to  >/ 
Mildred  C.  Me serve  for  a  term  of  three  years,  and  that  certain 
40  x  20  ft.  at  Bay  and  Hyde  Streets  be  leased  to  W.  M.  Ringen  for  * 
a  term  of  one  year. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
McCallum,  the  approval  of  the  first  progress  payment  H  H  W  S  ([jj 
contract  No.  130  for  furnishing  and  delivering  power  transformer 
for  Seco  Substation  to  Moloney  Electric  Co.  for  $17,156.25  was 
unanimously  adopted. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy  granting  a  second  extension  of  ninety  days  time  from  March  (5) 
17th,  1932,  to  the  Pacific  Pavements  Company  to  complete  concrete 
apron  and  appurtenances  at  the  San  Francisco  Airport  published 
contract  No.  27  was  unanimously  adopted. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  (6) 
Eddy,  the  approval  of  the  first  progress  payment  H  H  W  S  contract  y 
Ho .  133  for  furnishing  and  delivering  centrifugal  pumps  for  Corral 
Hollow  Pipe  Line  to  the  United  Iron  Works  for  $15,300  was  unanimously 
adopted. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  (7) 
Eddy,  the  following  resolution  No.  13  was  unanimously  adopted. 

Resolution  No.  13, 

RESOLVED,  In  accordance  with  the  recommendation 
of  Mr.  N.  A.  Eckart  in  his  letter  dated  April  11th, 
1932,  addressed  to  the  Public  Utilities  Commission, 
that  permission  is  hereby  granted  to  the  Department 
of  Public  Works  of  the  City  and  County  of  San  Francisco 
to  occupy  and  use  certain  portions  of  the  Lake  Merced 
lands  under  the  control  of  the  San  Francisco  Water 
Department  for  the  Sunset  Boulevard  and  for  a  parking 
area,  subject  to  strict  compliance  with  the  regulations 
to  be  imposed  by  the  San  Francisco  Water  Department. 

BE  IT  FURTHER  RESOLVED,  That  the  existing  lease  to 
James  Varni  &  Sons  be  modified  to  exclude  said  lands 
and  to  provide  for  a  reduction  in  the  rental  on  a 
prorata  basis  according  to  the  reduction  in  area  of 
the  leasehold;  the  rental  paid  being  at  the  rate  of 
$45.00  per  acre  per  annum. 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  request  of  conductor  Benfiamin  Conn  that  he  he  permitted 
to  withdraw  his  resignation  of  April  19th,  1932,  was  referred  to 
Mr.  Boeken  and  Mr.  Cahill  for  recommendation. 

Thereupon,  the  meeting  adjourned  at  9  P.M.  to  resume  at  (2) 

the  call  of  the  Chairman. 


Secretary 


I 
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THE  MINUTES  OF  THE  SIXTEENTH  REGULAR  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING 
ROOM  OF  THE  FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS  ON 

MAY  9TH,  1932.  COMMENCING AT  8  P.M. 


Chairman  Lewis  F.  Byington  presided. 
The  following  members  were  present: 
Commissioners  Murphy,  McCallum,  Eddy  and  Filmer. 


The  minutes  of  the  fifteenth  regular  meeting  of  the  Public  3 
Utilities  Commission  held  on  April  25th,  1932,  were  read  and  unani- 
mously adopted. 

Upon  recommendation  of  Commissioner  Filmer  and  Mr.  Eckart 
who  reported  against  the  sale  of  1+2  acres  of  land  at  Ocean  and 
Phelan  Avenues  intended  as  a  reservoir  site  for  the  Water  Department,  (2) 
a  motion  by  Commissioner  Filmer,  seconded  by  Commissioner  McCallum 
that  the  4-2  acres  of  land  at  Ocean  and  Phelan  Avenues  be  not  sold  y 
at  this  time,  and  that  the  report  of  the  Committee  be  approved,  was 
unanimously  carried . 

Commissioner  Eddy  and  Mr.  Eckart  reported  to  the  Commission 
that  the  request  of  the  Playground  Commission  for  the  use  of  Balboa 
and  Amazon  Reservoir  sites  as  baseball  fields  was  inadvisable  at 
this  time  owing  to  the  fact  that  much  of  the  ground  was  leased  to 
private  parties  and  would  involve  considerable  expense,  and  re- 
commended that  the  request  be  denied.    On  motion  of  Commissioner  * 
Filmer,  seconded  by  Commissioner  Eddy,  the  report  of  the  Committee 
was  sustained  and  the  request  of  the  Playground  Commission  was 
denied. 

A  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer  that  the  Public  Utilities^  Commi ss Ion  purchase  an  automobile  (Ij.) 
at  a  cost  not  to  exceed" $4000  w&s  unanimously  carried.  / 

Upon  consideration  of  the  bids  for  the  construction  of 
Crystal  Springs  Aqueduct  Pipe  Line.  San  Francisco  Water  Department 
Contract  No.  15.  it  was  found  that  a  bid  was  received  from  the  (5) 
Western  Pipe  and  Steel  Company  of  California  for  $25,778.85,  and 
one  from  the  Montague  Pipe  and  Steel  Company  for  $27,849.50.    The  / 
following  resolution  No.  14  was  unanimously  adopted. 


Resolution  No.  14. 

RESOLVED,  That  the  contract  for  the  following 
improvement  to  be  made  for  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco, 
in  pursuance  of  the  provisions  of  the  charter  of 
said  City  and  County,  to-wit: 

For  the  construction  of  Crystal  Springs 
Aqueduct  Supply /Lilef  San  Francisco  Water  Depart- 
ment . 

Be,  and  the  same  is  hereby  awarded  to  the 
We stern  Pipe  and  Steel  Company  of  California, 
they  being  the  lowest  regular  and  responsible 
bidder  therefor,  at  the  following  prices,  to-wit :- 

Item. 1  .Furnishing  and  installing  4&  inch  diameter 
welded  steel  pipe  3/8  inch  plates,  ten 
dollars  and  fifty-six  cents  ($10.56)  per 
lineal  foot. 

-8- 
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Item  2. 


Item  3. 


Item  4* 


Furnishing  and  installing  4-8  inph 
diameter  welded  steel  pipe,  7/16  inch 
plate,  twelve  dollars  and  two  cents  ($12.02) 
per  lineal  foot. 

Furnishing  and  installing  54  inch  diameter 
welded  steel  pipe,  7/16  inch  plate,  thirteen 
dollars  ($13. 00;  per  lineal  foot. 

Furnishing  and  installing  48  inch  diameter 
special  tee  and  taper  with  cast  steel  flange, 
six  hundred  and  seventy  dollars  and  eighty 
cents  ($670. BO)  each. 


Item  5. 


Item  6. 


Item  7. 


Item  8. 


Item  9. 


Item  10. 


Furnishing  and  installing  cast  steel  manholes, 
one  hundred  and  ninety-eight  dollars  ($198.00; 
each. 

Furnishing  and  installing  4^  inch  diameter 
bumped  head  1/2  inch  plate,  ninety- two  dollars 
($92.00)  each. 

Furnishing  and  installing  8  inch  blow  offs, 
one  hundred  and  twenty-nine  dollars  ($129.00) 
each. 

Furnishing  and  installing  bevelled  courses 
for  4>8  inch  pipe  (in  addition  to  payment  under 
items  1  or  2;  fifty  six  dollars  and  seventy- 
three  cents  ($56.73)  per  bevelled  course. 

Furnishing  and  installing  bevelled  courses 
for  54  inch  pipe  (in  addition  to  payment 
under  Item  1;  fifty- six  dollars  and  eighty- 
seven  cents  ($56.87)  per  bevelled  course. 

Excavating  trench  for  pipe  line,  including 
backfilling,  tamping,  replacing  road  pave- 
ment and  fences,  etc.,  two  dollars  and  thirty- 
five  cents  ($2.35)  per  cubic  yard. 

Concrete  for  pipe  anchorages,  thirty  dollars 
($30.00)  per  cubic  yard. 

Item  12.    Installing  5-4  inch  diameter  pipe,  furnished 

by  City,  three  dollars  and  twenty-seven  cents 
($3.27;  per  lineal  foot. 

And  all  other  bids  received  for  the  above  de- 
scribed improvement  are  hereby  rejected. 

A  motion  of  Commissioner  McCallum,  seconded  by  Commissioner  (l) 
Filmer  accepting  the  resignations  of  BenTiandn  CohBL_and  JohnLJ_. 
Farrell,  conductors  on  the  Municipal  Railway,  was  carried  unanimously. 

Upon  consideration  of  the  bids  for  the  construction  of  a  cottage, 
garage,  barn  and  cesspool  at  Sawyer  CamEu,  San  Mateo  County.  San  (2) 
Francisco  Water  Department  Contract  No.  21,  it  was  found  that  the 
three  lowest  bidders  were: 

Einar  C.  Petersen  $4,259.00 
San  Francisco  Construction  Co.  4,432.00 
0.  H.  Taylor  4,573.00 


Item  11. 


The  following  resolution  No.  15  was  unanimously  adopted 2 


(3) 
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Resolution  No.  15. 


RESOLVED,  That  the  contract  for  the  following 
improvement  to  be  made  for  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francis  co, 
in  pursuance  of  the  provisions  of  the  charter  of 
said  City  and  County,  to-wit: 

For  the  construction  of  a  cottage,  garage,  barn 
and  cesspool  at  Sawyer  Camp,  San  Mateo  County,  San 
Francisco  Water  Department* 

Be  and  the  same  is  hereby  awarded  to  Einar  C. 
Petersen,  he  being  the  lowest  regular  and  responsible 
bidder  therefor,  at  the  following  price,  to-wit: 

Constructing  cottage,  garage,  barn  and  reinforced 
concrete  cesspool  complete  (total  lump  sum  bid) 
forty- two  hundred  and  fifty-nine  dollars  ($4259.00) . 

And  all  the  other  bids  received  for  the  above 
described  improvement  are  hereby  rejected. 

A  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy  that  the  City  advertise  for  bids  for  the  construction  of     ^  (1) 
Hetch  Hetchy  Tunnels,  H  H  W  S  Contract  No.  135  was  unanimously 
carried. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Murphy,  approval  of  payment  of  additional  amount  allowed  over 
contract  price  of  contract  dated  December  23rd,  1931,  to  the  (2) 
Union  Iron  Works,  Oakland,  California,  for  furnishing  No.  4i 
Poole  Couplings  on  twelve  pumps  for  the  Corral  jfollowPipe_  Line 
H  HI  S  Contract  No,  133  in  the  sum  of  1343*30  was  unanimously 
adopted • 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  approval  of  the  First  Progress  Payment  for  paving  (5) 
Millbrae  Pumping  Station,  San  Mateo  County,  San  Francisco  Water 
Department  Contract  No.  19  under  Resolution  No,  9,  dated  April 
16th,  1932,  to  A.  G.  Raisch  for  $972.00  was  unanimously  adopted. 

Action  fixing  the  Secretary1  s  salary  was  laid  over.  s  (i^) 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Eddy,  the  recommendation  by  the  Consulting  Engineer  that  an  exten-  (c) 
sion  of  time  for  fifteen  days  be  granted  to  the  United  Iron  Works 
on  Contract  H  H  W  S  No.  133  for  furnishing  and  delivering  centrifugal' 
pumps  for  the  Corral  Hollow  Pipe  Line  was  unanimously  adopted. 

A  resolution  delegating  power  to  sign  for  the  Commission 
where  the  approval  of  the  Commission  is  necessary  for  routine  (6) 
performance  to  facilitate  the  working  of  the  Department  was  laid 
over. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  approval  of  the  claim  of  !rs^jilejrjij3a^  (7) 
Baker,  her  husband,  for  injury  in  a  collision  of  a" Municipal ^Rail- 
way car  with  an  automobile  in  the  sum  of  $750.00  was  unanimously 
carried. 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  approval  of  the  claim  of  Mrs  «_Fern . _Brutt^ and/or _lr .  Adolph 
Brutt,  her  husband^  for  injuries  received  as  a  result  of  a  collision 
with  a  Municipal  Railway  car  in  the  sum  of  $750.00  was  unanimously 
carried. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (2) 
Filmer,  which  motion  was  unanimously  adopted,  it  was  recommended 
that  the  Public  Utilities  Commission  approve  the  request  of  Alameda 
County  for  a  right  of  way  as  set  forth  in.  a  letter  dated  April  y 
27th,  1932,  addressed  to  the  Public  Utilities  Commission  and  signed 
by  San  Francisco  Water  Department,  N.  A.  Eckart,  General  Manager 
and  Chief  Engineer,  and  as  detailed  on  the  maps  thereto  attached. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  (3) 
Filmer,  the  approval  of  the  Fourth  Progress  Payment,  Contract  No. 
129.  Proposition  A  B  Corral  Hollow  Pipe  Line  to  the  Youdall  Con- 
struction  Company  for  $222,313.78  was  unanimously  adopted. 


On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  ([{_) 
McCallum,  the  approval  of  the  Eighth  Progress  Payment  H  H  W  S 
Contract  No.  126  for  hauling  cement,  sand  and  gravel  to  Savage 
Transportation  Company  for  $2,597.14  was  unanimously  adopted. 


On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Eddy,  the  approval  of  the  Tenth  Progress  Payment  H  H  W  S  Contract  (5) 
No.  123 9  proposition_A  B  and  C  San  Joaquin  Pipe  Line  to  the  Youdall  ^ 
Construction  Company  for  $146,346.03  was  unanimously  adopted. 

On  motion  of  Commissioner  Murphy  seconded  by  Commissioner 
Eddy,  the  request  of  the  Pacific  Association  of  Amateur  Oarsmen  (6) 
to  hold  two  regattas  on  Lake  Merced,  one  on  June  18th,  and  the 
other  on  July  4th,  1932,  subject  to  restrictions  and  conditions 
required  by  the  San  Francisco  Water  Department  as  to  protection 
of  the  Yirater  supply  was  unanimously  approved. 

The  proposed  lease  with  the  Crystal  Springs  Golf  and 
Country  Club  for  a  period  of  tv/enty  years  was  called  to  the  atten-  / 
tion  of  the  Commission  by  Dion  R.  Holm  and  the  Commission  was  / 
asked  if  it  recommended  that  certain  exceptions  to  the  proposed  (7) 
lease  by  said  Golf  and  Country  Club  will  be  accepted.    The  matter 
was  continued  for  two  weeks  for  the  purpose  of  study. 

A  communication  from  the  Southern  Pacific  Company  addressed 
to  City  Attorney  John  J.  0f Toole  was  read.    The  company  requested 
to  know  if  the  City  would  intervene  before  the  Railroad  Commission 
in  the  rate  case  now  pending  before  the  Commission  for  the  purpose  (8) 
of  obtaining  an  immediate  reduction  in  the  power  rates  charged  the 
Municipal  Railway.    A  general  discussion  of  this  subject  was  held 
and  Mr.  Holm  advised  the  Commission  that  he  believed  any  benefit  1/ 
accruing  to  the  Municipal  Railway  at  this  time  might  result  in  a 
loss  to  domestic  consumers  of  power  and  felt  that  the  proper  time 
for  the  adjustment  of  this  schedule  of  rates  would  be  when  the 
Railroad  Commission  at  the  end  of  the  case  corrected  all  schedules. 
A  motion  was  then  introduced  by  Commissioner  Murphy,  seconded  by 
Commissioner  McCallum,  and  unanimously  adopted,  to  the  effect  that 
the  Public  utilities  Commission  take  no  action  on  the  matter  at 
this  time. 


Dion  R.  Holm  called  the  Commission's  attention  to  the 
necessity  of  disposing  of  a  sufficient  number  of  bonds  of  the 
1932  Hetch  Hetchy  Issue  to  meet  the  amount  of  the  contract  price  (9) 
for  the  construction  of  the  Coast  Range  Tunnels  of  the  Hetch  Hetchy 
Aqueduct.    A  general  discussion  was  held  among  the  Commissioners 
and  others,  and  the  following  resolution  was  introduced  by  Com-  ^ 
missioner  Filmer  and  seconded  by  Commissioner  Eddy,  and  unanimously 
adopted: 
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Resolution  No,  16. 


BE  IT  RESOLVED,  That  after  the  amount  of  the  portion 
of  the  1932  Hetch  Hetchy  Bond  Issue  of  $6,500,000  that 
is  to  be  required  to  meet  the  cost  of  the  contract  price 
for  the  construction  of  the  Coast  Range  Tunnels  of  the 
Hetch  Hetchy  Aqueduct  be  ascertained,  that  the  bonds  be 
offered  for  sale  without  specifying  the  amount  of  interest 
to  be  paid,  and  soliciting  from  bidders  the  lowest  rate 
of  interest  the  City  would  be  required  to  pay  for  which 
bids  at  par  or  better  for  said  bonds  would  be  made;  and  \/ 

BE  IT  FURTHER  RESOLVED,  That  when  the  amount  of  unsold 
Hetch  Hetchy  Bonds  of  the  1923  Issue  is  ascertained  as  of 
June  6,  1932,  that  the  remaining  portion  of  said  unsold 
bonds  be  advertised  for  sale,  bids  to  be  received  on  the 
j** same  date  and  hour  that  bids  for  the  1932  Hetch  Hetchy 
Issue  are  received,  and  that  at  the  option  of  the  bidder 
he  may  bid  on  either  of  the  issues  or  both;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Finance  Committee  of 
the  Board  of  Supervisors  be  advised  of  the  recommendations 
of  this  action  taken  by  the  Commission. 

Thereupon  the  meeting  adjourned  at  10:00  P.  1.  to 
resume  at  the  call  of  the  Chairman. 


Dion  R.  Holm 
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MINUTES  OF  THE  SEVENTEENTH  REGULAR  MEETING  OF 
THE  PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING 
ROOM  OF  THE,  FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS  ON  MAY  2,3,1932 


Vice  Chairman  Geo.  Filmer  presided. 
The  following  members  were  present: 
Commissioners  Murphy,  McCallum,  Eddy  and  Filmer. 

The  minutes  of  the  sixteenth  regular  meeting  of  the  Public  (1) 
Utilities  Commission  held  on  May  9th,  1932,  were  read  and  unanimously 
adopted. 

Chairman  Lewis  F.  Byington  now  presiding.  (2) 

Request  from  Leonard  S.  Leavy,  Controller,  that  bills  of  the 
State  Harbor  Commission  presented  for  payment  for  $60.00  monthly 
rental  for  office  space  on  the  waterfront  and  $200.00  representing  (3) 
charge  for  the  use  of  wharves  and  state  property  for  space  occupied 
by  water  mains  for  supplying  ships  with  fresh  water,  be  considered 
by  the  Commission  and  official  action  taken,  was  laid  over. 


On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  Commission  authorized  the  making  of  plans  and  specifi-  (Ij.) 
cations  for  the  reconstruction  of  a  piece  of  track  on  Market  Street  y 
near  Sansome  Street. 

A  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 

McCallum  fixing  the  salary  of  the  Secretary  of  the  Public  Utili-  (5) 

ties  Commission  at  1300.00  per  month  from  April  1st,  1932,  was  ^ 

unanimously  carried.  ✓ 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted:  (6) 


Resolution  No.  17. 

BE  IT  RESOLVED,  That  the  Secretary  of  the 
Public  Utilities  Commission,  is  hereby  authorized 
and  directed  to  certify  to  all  actions  theretofore 
taken  by  the  Commission,  based  on  resolutions  passed 
by  said  Commission,  and  to  transmit  a  statement 
thereof  to  all  departments  or  officials  requiring 
notice  of  the  same. 


Lease  to  Crystal  Springs  Golf  Club  which  was  brought  to  the 
attention  of  the  Commission  by  Dion  R.  Holm  was  laid  over  and  (7) 
referred  to  Jos.  J.  Phillips,  Director  of  Properties  for  recommend- 
ation. 

Upon  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (8) 


Murphy,  settlement  of  the  bill  of  the  Pacific  Telephone  and  Telegraph 
Company,  dated  March  22nd.  1932 .  covering  the  cost  of  repairing  ^ 
underground  plant  located  on  19th  Avenue  between  Ulloa  and  Vicente 
Streets,  San  Francisco,  which  was  damaged  on  January  3rd,  1932,  by 
employees  of  the  City  in  installing  a  water  service  to  a  new  resi- 
dence, amounting  to  $1,250.01  was  unanimously  approved. 

Upon  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  (9) 
McCallum,  settlement  of  personal  injuries  claim  of  Leah  B.  Shi verts 
sustained  while  boarding  a  Municipal  car  at  the  intersection  of  25th  ' 
Avenue  and  Geary  Street  on  September  30th,  1931,  for  the  sum  of 
$200.00  was  unanimously  approved. 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Murphy,  approval  of  the  transfer  of  lease  of  D.  E.  Gordon  to 
Mary  Stewart  covering  the  operation  of  a  restaurant ,  lunch  room 
cigar  stand,  sode  fountain  and  automatic  vending  and  weighing  (1 
machines  at  the  San  Francisco  Airport  for  the  unexpired  term 
covering  the  months  of  May,  June,  July  and  August,  1932,  at  a 
rental  of  150.00  per  month,  was  unanimously  carried. 


On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  approval  of  the  first  progress  payment  H  H  W  S 
Contract  No.  12,4^ather-IIetch  Hetchy  Road  awarded  by  the  Board 
of  Public  Works  to  A*  G.  Raisch  under  Resolution  No.  114,611 
(S  S)  adopted  July  10th,  1931  -  amount  $8,179.65,  was  unanimously 
carried. 

The  payment  of  the  claim  of  Effie  Merrick  in  the  sum  of 
$288.00  being  a  judgment  against  the  City  and  County  of  San 
Francisco  by  reason  of  a  verdict  rendered  by  jury  on  April  28th, 
1932,  the  verdict  being  $250.00  -  plus  $38.00  costs  on  account 
of  an  accident  when  said  claimant  sustained  personal  injuries 
when  attempting  to  board  a  Municipal  car  at  the  intersection  of 
Geary  and  Sacramento  Streets  on  October  2nd,  1931 ,  when  said 
Municipal  car  started  suddenly,  thereby  precipitating  her  to  the 
pavement,  was  unanimously  approved. 

Upon  recommendation  by  E.  G.  Cahill,  Manager  of  Utilities,  (}± 
and  upon  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  ftesolution  No.  18  was  unanimously  adopted:  ✓ 

Resolution  No.  18. 

RESOLVED,  That  the  City  and  County  of 
San  Francisco  accept  a  deed,  dated  May  19th, 
1932,  from  the  California  Chemical  Corporation 
covering  a  right  of  way  easement  for  the  Newark- 
San  Lorenzo  Pipe  Line  and  that  the  sum  of  $32.00 
be  paid  for  said  right  of  way. 

The  Secretary  was  directed  to  transmit  said 
resolution  to  the  Board  of  Supervisors  for  adoption, 
with  the  recommendation  that  same  be  adopted. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  ( 
Murphy,  the  approval  of  the  first  and  final  payment  San  Francisco 
Water  Department  Contract  N<y.  16  for  the  i^rovement  of  bhe  souther- 
ly one-half  of_felton."  Street  between  Coleman  and  Dartmouth  Streets 
awarded  by  the  Department  of  Public  Works  under  Resolution  No. 
'116148,  dated  January  6th,  1932,- 

Total  value  of  work  performed  from 
the  commencement  of  performance 
to  the  completion  of  contract  -  $1,963.A9 

Plus  Engineering  and  Inspection  Charges  10^.00 


Amount  due  the  contractor  as  first  and 

final  payment  -  $2,067.A9 

was  unanimously  adopted. 

Dion  R.  Holm,  Attorney  for  the  Public  Utilities  Commission  ( 
presented  an  opinion  to  the  Commission  regarding  payment  of  amounts 
in  excess  of  appropriations  on  certain  contracts  between  Board  of 
Public  Works  and  Barrett  and  Hilp  for  construction  of  Alameda 
Creek  Dam:  also  with  MacDonald  and  Kahn  for  construction  of 


Crystal  Springs  Aqueduct. 

One  of  the  concluding  paragraphs  being,  "I  am  therefore 
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of  the  opinion  that  if  the  additional  work  done  by  the  above 
mentioned  contractors,  as  authorized  by  the  engineer,  was,  in 
the  judgment  of  that  official  necessary  for  the  complete  exe- 
cution of  the  respective  contracts,  that  you  can  now  approve 
it  and  allow  compensation  therefor  in  accordance  with  the  terms 
of  the  contracts."    He  states  the  procedure  that  will  have  to  be 
followed  after  your  approval. 

Representatives  of  the  Southern  Civic  Clubs  and  the 
Gaudalupe  Parent  Teachers  Association  appeared  before  the  Com- 
mission relative  to  setting  aside  8  acres  of  land  under  the 

( 1 ) 

jurisdiction  of  the  San  Francisco  Water  Department,  in  the 
neighborhood  of  Munich,  Amazon  and  Geneva  Streets  for  use  as 
a  playground  and  baseball  field. 

Commissioner  Byington  then  explained  that  the  original 
request,  as  made  by  the  Commission,  contemplated  the  use  of  4-5 
acres  and  suggested  that  a  new  communication  covering  this  matter  (2) 
be  sent  which  would  then  be  brought  before  the  Commission  and  v 
could  be  referred  to  the  Manager  of  Utilities  for  report. 

Mr.  C.  D.  Mull  addressed  the  meeting  on  the  subject  of  v 
wages  of  certain  Municipal  employees  adversely  affected  by  the 
Charter  which  went  into  effect  on  January  8th,  last,     It  was  (3) 
suggested  that  his  request  be  put  in  writing  and  presented  to 
the  Board. 

Assistant  City 
Mr.  Dion  R.  Holm/ Attorney  Bra gMnafigfrdE ^^tob> H *ym& 

^SeBEaSaaSsoBL  recommended  that  the  matter  of  amount  of  Hetch  Hetchy  (ij.) 
bonds  to  be  sold  should  be  taken  up  by  the  Commission  without 
further  delay. 

Thereupon  the  meeting  adjourned  at  9:4-°  P.M.  to  resume 
at  the  call  of  the  Chairman. 
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MINUTES  OF  THE,  THIRD  SPECIAL  MEETING  OF  THE  PUBLIC 
UTILITIES  COMMISSION,  WHICH  IS  AN  ADJOURNED  MEETING 
FROM  MAY  2  3RD,  1£^2  TO  THE  CALL  OF  THE  CHAIR, 
HELD  IN  ROOM  227,  CITY  HALL,  ON.  MAY  27TH,~  1932. 


Chairman  Lewis  F.  Byington  presided. 
The  following  members  were  present: 
Commissioners  Murphy,  McCallum,  Filmer  and  Eddy. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com-  ^) 
missioner  McCallum,  the  following  resolution  was  unanimously 
adopted. 

Resolution  No.  19  ^ 

RESOLVED,  That  Resolution  No.  16  adopted  by 
the  Public  Utilities  Commission  at  its  meeting 
held  on  the  9th  day  of  May  1932,  which  said 
resolution  calls  upon  the  Board,  of  Supervisors 
to  offer  for  sale  a  certain  number  of  the  1932 
Issue  of  He ten  He tchy  Bonds  be,  and  the  same  is 
hereby  repealed,  annulled,  vacated  and  set  aside, 
and  that  the  same  shall  be  no  longer  effective. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com-  [2) 
missioner  Murphy,  the  following  resolution  was  unanimously 
adopted:  s 


Resolution  No.  20. 


WHEREAS,  The  Public  Utilities  Commission, 
under  and  by  virtue  of  the  authority  vested  in 
it  by  the  charter  of  the  City  and  County  of 
San  Francisco  and  by  ordinance  of  the  Board  of 
Supervisors,  is  about  to  accent  bids  for  the 
completion  of  the  Hetch/ AquMu^t  Tunnels;  and 

WHEREAS ,  In  order  that  the  Controller  may 
properly  certify  to  any  contract  entered  into 
between  the  Public  Utilities  Commission  and 
the  successful  bidder  for  the  completion  of 
said  tunnels,  it  is  necessary  that  the  amount 
of  the  contract  price  for  said  work  be  in  the 
Treasury  of  the  City  and  County  of  San  Francisco; 
and 


WHEREAS ,  Said  contract  price  can  not  at  this 
time  be  determined  and  that  there  remain  .unsold 
certain  Hetch  He tchy  water  bonds  of  the  1928 
issue,  the  proceeds  of  the  sale  of  which  are 
necessary  for  the  completion  of  the  aforesaid 
tunnels,  which  said  last-mentioned  bonds  can 
best  be  disposed  of  at  the  same  time  that  the 
1932  issue  are  sold; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the 
Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  be,  and  it  is  hereby  requested  to 
offer  for  sale,  in  a  manner  provided  by  lav/,  in 
one  lot,  and  to  the  best  bidder  therefor,  $5,500,000. 
of  said  Hetch  He tchy  water  bonds  1932  issue,  and 
such  bonds  of  the  1928  issue  as  may  remain  unsold 
or  unsubscribed  for  on  June  15,  1932,  said  last 
mentioned  bonds  being  approximately  in  amount  $1,200,000. 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (1) 
Filmer,  the  following  resolution  was  unanimously  adopted: 

Resolution  No.  21.  j 

WHEREAS,  The  amount  due  and  to  become 
due  to  MacDonald  and  Kahn  Company.  Ltd.  for  the 
construction  of  the  Crystal  Springs  aqueduct  under 
a  contract  entered  into  between  said  MacDonald  and 
Kahn  Company,  Ltd.  and  the  Board  of  Public  Works 
exceeds  the  amount  heretofore  appropriated  by  the 
Board  of  Supervisors  for  the  payment  of  the  amount 
to  become  due  under  said  contract  by  the  sum  of 
% 17, 760.36,  for  the  reason  that  said  MacDonald  and 
Kahn  Company,  Ltd.  performed  certain  additional 
work  on  the  sai4  aqueduct  at  the  request  of  the 
engineer  in  charge  thereof;  and 


WHEREAS,  The  amount  due  and  to  become  due 
to  Barrett  &  Hilp  for  the  erection  of  a  dam  at 
Upper  Alameda  Creek  under  a  contract  entered  into 
between  "said  Barrett  &  Hilp  and  the  Board  of  Super- 
visors for  the  payment  of  the  amount  to  become 
due  under  said  contract  by  the  sum  of  $19,247.31, 
for  the  reason  that  said  Barrett  &  Hilp  performed 
certain  additional  work  on  the  said  dam  at  the  re- 
quest of  the  engineer  in  charge  thereof: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this 
Commission  approve  the  respective  amounts  due  to 
MacDonald  &  Kahn  Company,  Ltd.  and  to  Barrett  and 
Hilp  for  said  additional  work  performed  under  their 
respective  contracts  and  submit  a  supplemental 
budget  to  His  Honor  the  Mayor  for  said  respective 
sums,  with  the  request  that  said  Mayor  approve 
the  same  and  recommend  to  the  Board  of  Supervisors 
the  enactment  of  an  ordinance  appropriating  said 
additional  sums  to  said  MacDonald  &  Kahn  Company, 
Ltd.  and  said  Barrett  and  Hilp  in  payment  of  said 
additional  work  under  said  contracts,  said  sums 
to  be  paid  from  Appropriation  No.  263,  1931-32 
Budget, 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted:  (2) 

Resolution  No.  22  */ 

y 

RESOLVED,  That  Manager  E.  G.  Cahill  be,  and 
he  is  hereby  authorized  to  employ  L.  J.  Archer 
Construction  Engineer,  to  prepare  plans  and  speci- 
fications for  a  Dope  Room  and  the  filling  of 
certain  portions  of  Mills  Field  on  Contract  -  for 
the  sum  of  $250.00. 

A  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  that  the  City  advertise  for  bids  for  a  Dope  Room;  also  for  (3) 
filling  certain  portions  of  Mills  Field  was  unanimously  adopted,  y 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 
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Resolution  No.  23 


WHEREAS,  In  accordance  with  Section  124 
of  the  charter  giving  the  Manager  of  Utilities 
with  the  approval  of  the  Commission,  the  power 
to  appoint  or  remove  heads  of  bureaus  under  the 
Commission,  and 

WHEREAS,  the  Managff  of  Utilities  recom- 
mends that  the  Commission  approve  the  acceptance 
of  the  resignation  of  Capt.  Roy  N.  Francis  as 
superintendent  of  the  Municipal  Airport 9 

THEREFORE,  RESOLVED,  that  this  Commission 
approve  the  acceptance  of  the  resignation  of 
Capt.  Roy  N.  Francis  as  superintendent  of  the 
Municipal  Airport  as  recommended  by  E.  G. 
Cahill,  Manager  of  Utilities. 


On  motion  of  Commissioner  McCallum,  seconded  Com- 
missioner Filmer,  the  following  resolution  was  unanimously  adopted: 


WHEREAS,  In  accordance  with  Section  124 
of  the  charter,  E.  G.  Cahill,  Manager  of  Utilities 
recommends  the  appointment  of  Bernard  M.  Doolin 
as  superintendent  of  Municipal  Airport  to  fill 
the  vacancy  created  by  resignation  of  Roy  N. 
Francis. 

THEREFORE,  RESOLVED,  That  this  Commission 
hereby  app  roves  and  confirms  the  appointment 
of  Bernard  M.  Doolin  as  superintendent  of  the 
Municipal  Airport. 


Action  regarding  the  assistant  superintendent  of 
Mills    Airport  was  laid  over. 

The  request  of  the  Managerof  Utilities  for  the  approval 
of  a  resolution  authorizing  the  discharge  of  certain  employees  of 
Mills  Field  was  laid  over. 

Thereupon  the  meeting  adjourned  at  10:30  A.  M.  to 
resume  at  the  call  of  the  chairman. 


Resolution  No.  24. 


Attest: 
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MINUTES  OF  THE  FOURTH  SPECIAL  MEETING 
OF  THE  PUBLIC  UTILITIES  COMMISSION,  WHICH  IS  AN  ADJOURNED 
MEETING  FROM  MAY  27TH,  1932,  AT  THE  CALL  OF  THE  CHAIR  HELD 
IN  ROOM  251  CITY  HALL  ON  JUNE  6TE.  1932. 


Chairman  Lewis  F.  Byington  presided 
The  following  members  were  present: 
Commissioners  Murphy,  McCallum,  Filmer  and  Eddy. 


Chairman  Lewis  F.  Byington  called  the  meeting  to  order 
and  announced  that  the  hour  of  2  o» clock  had  arrived  which  was 
the  hour  set  for  opening  the  bids  for  the  completion  of  the  Hetch  ^) 
Hetchy  tunnels.    The  Secretary  was  directed  by  the  Chairman  to 
open  the  bids  and  announce  the  name  of  the  bidders,  the  amount 
of  the  certified  checks,  the  banks  issuing  said  checks  for  each 
bid  and  the  gross  amounts  of  each.    Thereupon  the  Secretary  an- 
nounced the  following  results:- 

Bid  No.  1  Bechtel  Bros.  -  $75,000.  Crocker  First  National  Bank 

Proposition  C  $1,258,835. 

Bid  No.  2  Lindgren  &  Swinerton  -  $325,000.  Anglo  &  London  Paris  Ntl.Bk. 
and  Barrett  and  Hilp 

Proposition  ABC  $5,815,335. 

Bid  No.  3  MacDonald  &  Kahn 

and  J.  F.  Shea  -  $325,000.  Bank  of  America 

Proposition  ABC  $6,023,491. 

Bid  No.  4  Hetch  Hetchy  Project. 

A  Department  of  the 
Public  Utilities  Com- 
mission of  the  City  and 
County  of  San  Francisco  - 


Proposition  A 

it  A 

w  B 

w  C 

■  A 

"  A 

M  B 


B  C 


B 
C 

c 


$5,257,665. 
2,205,590. 
1,984,575. 
1,152,525. 
4,190,165. 
3,358,115. 
3,137,100. 


Bid  No. 


5  Youdall  Construction  Co.  $  75,000.  Anglo-California  Trust  Co. 
and  Geo.  Pollock  Co.        $125,000.  Anglo  &  London  Paris  Ntl.Bk 


Proposition  A 
"  B 

■  C 

■  A 

■  B 


C 

c 


52,327,433. 
2,110,045.80 
1,373,767. 
3,664,188. 
3,448,974.67 


Chairman  Lewis  F.  Byington  ordered  that  the  bids  be 
further  considered  on  Wednesday,  June  8th,  at  4  P.M. 


(2) 

J 
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Thereupon,  the  meeting  adjourned  at  2:4-5  P.M.  to 
resume  on  Wednesday,  June  8th,  1932,  at  4-  P.M.  in  Room 
225,  City  Hall,  San  Francisco. 


Secretary 


: 

i 

) 


I 
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MINUTES  OF  THE  FIFTH  SPECIAL  MEETING  OF  THE  PUBLIC 
UTILITIES  COMMISSION  "WHICH  IS  AN  ADJOURNED  MEETING 
FROM  JUNE  6TH,  1932,  AT  THE  CALL  OF  THECHAIR  HELD 
IN  ROOM  222  CITY  HALL  ON  JUNE  8TH,  1932. 


Chairman  Lewis  F.  Byington  presided. 

The  following  members  were  present: 

Commissioners  McCallum,  Filmer,  Eddy  and  Murphy. 

Chairman  Lewis  F.  Byington  called  the  meeting  to  order  and 
announced  that  the  hour  of  4  °! clock  had  arrived  which  was  the  . 
hour  set  for  the  consideration  of  bids  for  the  completion  of  the 
HetchHetchy  tunnels  and  asked  if  anyone  desired  to  be  heard  in 
the  matter. 

Mr.  Floyd  C.  Booe,  Secretary-Manager,  Northern  California 
Chapter  Associated  General  Contractors  of  America  presented  two 
letters  dated  June  8th,  1932,  on  behalf  of  tfee  general  contractors  - 
setting  forth  their  argument  why  private  bids  should  be  accepted 
bvthe  City  for  the  work  of  completing  Hetch  Hetchy  tunnels  which 
wSJr^read  to  the  meeting  by  President  Lewis  F.  Byington. 

Mr.  Booe  spoke  in  favor  of  private  contractors  doing  the  work.  (3) 

Mr.  0T Shaughnessy  advised  that  figures  of  the  City  and  County  (ij.) 
of  San  Francisco  were  held  within  the  safety  limit. 

Mr.  Jas.  Sweeney  spoke  in  favor  of  the  City  and  County  doing  (5) 
the  work. 

Mr.  McMillen,  United  Contractors  and  Mr.  Harry  Hook,  repre- 
senting Machinists  Union  were  in  favor  of  the  City  and  County  (6)  v 
doing  the  work. 

Mr.  Mull  representing  the  Electrical  Workers  announced  that 
the  scale  of  wages  at  present  in  existence  would  be  observed  if  (7) 
the  City  did  the  work. 

Mr.  0! Shaughnessy  announced  that  50%  of  the  cost  of  the 
Hetch  Hetchy tunnels  represented  labor  employed  and  the  other  50%  (8) 
materials  used. 

President  Byington  announced  that  the  City  would  be  pro- 
tected against  a  rise  in  the  cost  of  materials  to  be  used  in  the       (9)  1 
I  work. 

In  answer  to  a  question  as  to  a  possible  change  in  the  line 
of  location  of  the  tunnels,  Mr.  0f Shaughnessy  stated  that  there 
was  practically  no  possibility  of  a  change  of  plans  as  laid  down       (10)  * 
at  the  present  time. 

Mr.  Uhl  suggested  that  the  City  might  secure  a  surety  bond 
which  would  protect  itself  against  loss  by  reason  of  the  possibility 
that  the  City  might  not  be  able  to  complete  the  tunnels  within 
its  estimated  bid. 

Mr.  Uhl  insisted  that  outside  checks  on  the  cost  of  the  work 
as  it  proceeded  be  made  if  the  City  was  doing  ttework  and,  if  at       (12)  J 
any  time  it  exceeded  the  cost  of  the  bid  put  in  by  the  City  by 
10$  that  the  work  should  immediately  stop. 
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In. answer  to  questions,  Mr.  Dion  R.  Holm  announced 
that  the  procedure  calling  for  bids  had  been  properly  taken 
and  stated  that  he  did  not  believe  that  the  City  could 
possibly  bond  itself  against  its  own  loss  if  it  did  the 
work  of  building  the  Hetch  Hetchy  tunnels. 

Mr.  Searls  expressed  the  opinion  that  it  would  not 
be  practical  for  the  City  to  secure  a  surety  bond  to  cover 
the  possible  miscalculation  and  over-cost  of  its  own  work. 

President  Byington  announced  that  the  Commission  would 
study  the  bids  further  and  declared  the  meeting  adjourned. 


Secretary 
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MINUTES  OF  THE  EIGHTEENTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OF  THE 
FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS  ON  JUNE  13TH,  1932. 


Chairman  Lewis  F.  Byington  presided. 
The  following  members  were  present: 
Commissioners  McCallum,  Murphy,  Filmer  and  Eddy. 

The  minutes  of  the  Seventeenth  Regular  Meeting  of  the 
Public  Utilities  Commission  held  on  May  23rd,  1932,  were  read  and  (1) 
unanimously  adopted. 

The  minutes  of  the  Adjourned  Meeting  of  the  Public 
Utilities  Commission  from  May  23rd,  1932,  to  the  call  of  the  Chair  (2) 
held  in  Room  227,  City  Hall,  on  May  27th,  1932,  were  read  and  un- 
animously adopted. 

The  minutes  of  the  Adjourned  Meeting  of  the  Public 
Utilities  Commission  from  May  27th,  1932,  to  the  call  of  the  Chair  (3) 
held  in  Room  251,  City  Hall,  on  June  6th,  1932,  were  read  and  unani- 
mously adopted. 

The  minutes  of  the  Adjourned  Meeting  of  the  Public 
Utilities  Commission  from  June  6th,  1932,  to  the  call  of  the  Chair 
held  in  Room  225,  City  Hall,  on  June  8th,  1932,  were  read  and  un- 
animously adopted. 

A  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  that  the  Commission  advertise  for  bids  for  street  lighting,  ^(5) 
lamps  and  power  for  the  next  fiscal  year  was  unanimously  adopted. 

The  consideration  of  lease  of  Crystal  Springs  Golf  Club  ^(6) 
was  laid  over. 


Upon  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  Resolution  was  unanimously  adopted:  (7) 

Resolution  No.  25.  * 

BE  IT  RESOLVED,  That  E.  G.  Cahill,  as 
Manager,  Public  Utilities,  be  and  he  is  hereby 
authorized  to  enter  into  an  agreement  by  and 
between  CITY  AND  COUNTY  OF  SAN  FRANCISCO,  a 
municipal  corporation,  party  of  the  first  part, 
and  WILLIAM  LAMBRON  and* JAMES  STAMAS,  both  of 
the  City  and  County  of  San  Francisco,  State  of 
California,  parties  of  the  second  part,  granting 
to  said  WILLIAM  LAMBRON  and  JAMES  STAMAS  the  ex- 
clusive privilege  of  occupying  certain  space  in 
the  Administration  Building  at  The  San  Francisco 
Airport  in  San  Mateo  County,  California,  for  the 
purpose  of  conducting  and  operating  therein  a 
restaurant,  lunchroom,  cigar  stand,  soda  fountain 
and  automatic  vending  and  weighing  machines,  which 
said  agreement  shall  continue  for  one  (1)  year 
from  and  after  June  15th,  1932. 

A  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  a 
Filmer,  approving  contract  with  the  Pacific  Gas  &  Electric  Company,  ,n\ 
covering  the  sale  of  surplus  natural  gas  service  for  the  War 
Memorial  Buildings  for  a  period  of  one  year  was  unanimously  adopted. 
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On  motion  of  Commissioner  McCallum,  seconded  by  Com- 
missioner Murphy,  request  of  A.  G.  Raisch  for  an  extension  of 
60  days  additional  time  in  which  to  complete  work  under  contract  (1) 
H_H  W  S  No,  124*  Mather-Hetch  Hetchy  Road  was  unanimously  approved.  / 

Approval  of  the  bill  of  the  Turlock  Irrigation  Co.  amount- 
ing to  $26,759.59  covering  the  retention  of  water  out  of  stream 
flow  which,  under  the  terms  of  the  Raker  Act,  should  have  gone  (2) 
into  the  Don  Pedro  Reservoir  of  the  District,  was  laid  over. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted:  (3) 

Resolution  No.  26. 

RESOLVED,  That  the  Treasurer  is  requested 
to  withdraw  from  the  First  National  Bank  of 
Sonora,  California,  the  sum  of  $8,000.  and  return 
said  sum  to  the  Hetch  Hetchy  Power  Operative  Fund. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Murphy,  the  contract  for  electric  energy  for  the  Pulgas  Pump 
Station  at  Ravens wood,  San  Mateo  County,  for  the  ensuing  fiscal  j 
year  was  unanimously  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  approval  of  the  first  and  final  payment  for  the  con- 
struction of  a  roof  for  Potrero  Heights  Reservoir  S  F  W  D  Contract  (5) 
No.  17  awarded  to  W.  V.  Bernard,  under  Resolution  No.  10,  dated  y 
April  11th,  1932,  for  the  estimated  sum  of  $1,888.00  was  unanimously 
carried. 

A  motion  by  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy  approving  the  second  and  final  progress  payment  H  H  W  S  (6) 
Contract  125-A  for  furnishing  and  delivering  relief  valves  for  San 
Joaquin  pipe  line  awarded  by  the  Board  of  Public  Works  to  the  Pelton 
Water  Wheel  Co.  Resolution  No.  115-724  (S  S)  adopted  November  13th, 
1931  for  $8,853.00  was  unanimously  adopted. 

A  motion  by  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  approving  the  first  progress  payment  for  the  construction 
of  a  retaining  wall  and  sidewalk  on  the  West  side  of  Hyde  Street. 
S  F  W  D  Contract  No.  20  awarded  to  A.  B.  Gerding  under  Resolution  (7) 
No.  8,  dated  April  11th,  1932,  for  the  sum  of  $871.20  was  unani-  y 
mously  adopted. 

A  motion  by  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy  approving  the  ninth  progress  payment  H  H  W  S  Contract  No.  126 
awarded  to  Savage  Transportation  Company  for  hauling  cement,  sand  (8) 
and  gravel  under  Resolution  No.  11 5 044  (S  S) ,  adopted  August  26th, 
1931  for  $791.88  was  unanimously  adopted. 

President  Byington  then  announced  that  bids  for  the  com- 
pletion of  the  Hetch  Hetchy  Tunnels  were  being  ehecked  and  asked     ^  (9) 
if  anyone  present  desired  to  be  heard  from  regarding  these  bids. 

Mr.  Uhl  addressed  the  Commission  and  urged  that  the  City  y(10) 
perform  the  work. 

Mr.  Searls  appeared  for  L-indgren  and  Swinerton,  contractors 
and  bidders  on  the  work  of  completing  Hetch  Hetchy  tunnels.  Mr. 
Searls  stated  that  under  Ordinance  No .  9.0871  the  Commi s s i on  was  (11) 
required  to  obtain  an  audit  of  the  bid  of  the  City  by  the  Controller 
and  if  the  Controller  found  that  the  City  was  the  lowest  bidder  the  v 
contract  must  be  awarded  to  the  City  and  County  of  San  Francisco. 
If,  however,  the  Controller  found  that  Lindgren  and  Swinerton  were 
the  lowest  bidders,  that  the  contract  must  be  awarded  to  them. 
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MINUTES  OF  THE  SIXTH  SPECIAL  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  WHICH  IS  A  RECESSED  MEETING  FROM 
JUNE  13TH,  TO  THE  CALL  OF  THE  CHAIR  HELD  IN 
ROOM  222,  CITY  HALL  ON  JUNE  16TH,  1932. 


Chairman  Lewis  F.  Eying ton  presided. 

The  following  members  were  present. 

Commissioners  Murphy,  McCallum,  Filmer  and  Eddy. 

A  letter  from  the  New  Charter  Citizens  Committee  dated 
June  l^/th,  1932,  was  referred  to  the  City  Attorney  upon  recora-  (1) 
mendation  of  Manager  Cahill. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  all  bids  for  the  Dope  Shop  at  the  San  Francisco  Airport  (2) 
were  rejected  because  they  exceeded  the  amount  of  money  available. 


Upon  consideration  of  the  bids  for  grading  at  the  San 
Francisco  Airport  Contract  No.  A.  D.  29 ,  it  was  found  that  the  (3) 
three  lowest  bidders  were  - 

Meyer  Rosenberg  -  $ 2,4.04. 00 
Robert  A.  Farish  -  2,486.50 
Charles  L.  Harney-  2,670.00 

Upon  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Eddy,  the  following  Resolution  No.  27  was  unanimously  adopted  1  (Ij.) 


Resolution  No.  27 

RESOLVED,  That  the  contract  for  the 
following  improvement  to  be  made  for  the  Public 
Utilities  Commission  of  the  City  and  County  of 
San  Francisco,  in  pursuance  of  the  provisions  of 
the  charter  of  the  City  and  County  of  San  Francisco 
to-wit:- 

For  the  grading  and  filling  at  the  San 
Francisco  Airport,  Contract  No.  A.  D.  29 »  be, 
and  the  same  Is  hereby  awarded  to  Meyer  Rosenberg 
he  being  the  lowest,  regular  and  responsible  bidder 
therefor  at  the  follovving  price,  to-wit:- 

For  the  grading  and  filling  at  the  San 
Francisco  Airport  -  total  lump  sum  bid  -  Two  Thousand 
Four  Hundred  Four  Dollars  ($2,4-04. 00) . 

And  all  the  other  bids  received  for  the  above 
described  improvement  are  hereby  rejected. 


1/ 


Upon  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  Resolution  No.  28,  was  unanimously  adopted:  (5) 

Res olut ion  No . _J28  ^ 

WHEREAS,  In  accordance  with  Section  124  of 
the  Charter,  E.  G.  Cahill,  Manager  of  Utilities,  recom- 
mends the  appointment  of  F.  C.  Boeken,  as  Manager  of 
San  Francisco  Municipal  Railway. 

THEREFORE,  RESOLVED,  That  this  Commission 
hereby  approves  and  confirms  the  appointment  of  F.  C. 
Boeken,  as  Head  of  San  Francisco  Municipal  Railway. 


26 


i 

i 


87 


Upon  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner McCallum,  the  following  Resolution  No.  29,  was  unanimously 
adopted: 

Resolution  No.  29 

WHEREAS,  In  accordance  with  Section  124- 
of  the  Charter,  E.  G.  Cahill,  Manager  of  Utilities, 
recommends  the  appointment  of  N.  A. .Eckart  as  Head 
of  San  Francisco  Water  Department. 

THEREFORE,  RESOLVED,  That  this  Commission 
hereby  approves  and  confirms  the  appointment  of 
N.  A.  Eckart,  as  Head  of  San  Francisco  Water 
Department. 

Upon  motion  of  Commissioner  McCallum,  seconded  by  Com- 
missioner Murphy,  the  following  Resolution  No.  30,  was  unanimously 
adopted: 

Resolution  No.  30 . 

WHEREAS,  Section  122  of  the  Charter  provides 
this  Commission  may  create  a  bureau  of  engineering 
to  handle  matters  that  do  not  pertain  exclusively 
to  any  one  utility  or  department. 

RESOLVED,  That  a  bureau  of  engineering  be, 
and  the  same  is  hereby  created. 

Upon  motion  of  Commissioner  Murphy,  seconded  by  Commission- 
er Eddy,  the  following  Resolution  No.  31  was  unanimously  adopted: 

Resolution  No.  31. 

WHEREAS,  In  accordance  with  Section  124  of 
the  Charter,  E.  G.  Cahill,  Manager  of  Utilities 
recommends  the  appointment  of  Paul  J.  Ost,  Head  of 
Street  and  Public  Building  Lighting  Department. 

THEREFORE,  RESOLVED,  That  this  Commission 
hereby  approves  and  confirms  the  appointment  of  Paul 
J.  Ost,  Head  of  Street  and  Public  Building  Lighting 
Department. 

Upon  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  Resolution  No.  32  was  unanimously  adopted: 

Resolution  No.  32 . 

WHEREAS,  In  accordance  with  Section  124  of 
the  Charter,  E.  G.  Cahill,  Manager  of  Utilities, 
recommends  the  appointment  of  Paul  J.  Ost  as  Head 
and  Chief  Electrical  Engineer  of  Hetch  Hetchy  Power 
Operative. 

THEREFORE,  RESOLVED,  That  this  Commission 
hereby  approves  and  confirms  the  appointment  of 
Paul  J.  Ost  as  Head  and  Chief  Electrical  Engineer 
of  Hetch  Hetchy  Power  Operative. 

Upon  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  folloYsfing  Resolution  No.  33,  was  unanimously  adopted: 

Resolution  No.  33 . 

WHEREAS,  In  accordance  with  Section  124  of 
the  Charter,  E.  G.  Cahill,  Manager  of  Utilities, 
recommends  the  appointment  of  M.  M.  QfShaughnessv 
as  Consulting  Engineer  to  the  Public  Utilities  Com- 
mission. 
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THEREFORE,  RESOLVED,  That  this  Commission 
hereby  approves  and  confirms  the  appointment  of 
M.  M.  0 ! Shaughnessy  as  Consulting  Engineer  to 
the  Public  Utilities  Commission. 

Upon  motion  of  Commissioner  Murphy,  seconded  by  Com- 
missioner  Eddy,  the  following  Resolution  No.  34  was  unanimously  (1) 
adopted:  y 

Resolution  Mo.  34 

WHEREAS ,  In  accordance  with  Section  124  of 
the  Charter,  E.  G.  Cahill,  Manager  of  Utilities, 
recommends  the  appointment  of  L.  T.  McAfee  as 
Chief  Engineer  and  Head  of  Hetch  Hetchy  Water 
Supply. 

THEREFORE,  RESOLVED,  That  this  Commission 
hereby  approves  and  confirms  the  appointment  of 
L.  T.  McAfee,  Chief  Engineer  and  Head, Hetch  Hetchy 
Water  Supply. 

On  motion  of  Commissioner  McCallum,  seconded  by  Com- 
missioner Murphy,  the  approval  of  the  Fifth  Progress  Payment,  , 
H  H  W  S  Contract  129,  Proposition  AB  Corral  Hollow  Pipe  Line  Uj 
to  Youdall  Construction  Co.  for  $:135,A14.75  was  unanimously 
adopted. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  the  approval  of  the  Sixth  Progress  Payment  H  H  W  S  Contract  (3) 
124,  Mather-He tch  Ketchy  Road  to  A.  G.  Raisch  for  $15,576.31  was  ^ 
unanimously  adopted. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  approval  of  the  Eleventh  Progress  Payment  H  H  W  S         n.  \ 
Contract  No.  123.  Proposition  AB  &  C  San  Joaquin JPipe  Line  to  J 
Youdall  Construction  Company  for  $35,105.21  was  unanimously  adopted. 

Chairman  Lewis  F.  Byington  announced,  that  the  consideration 
of  bids  for  the  construction  of  Hetch  Hetchy  Tunnels  was  now  be-  (5) 
fore  the  Commission  and  asked  if  any  one  wished  to  be  heard  further  / 
regarding  these  bids.    As  no  one  requested  a  hearing,  the  Chair- 
man announced  that  the  Hetch  Hetchy  Tunnel  Bids  would  stand  under 
consideration. 

Thereupon  the  meeting  recessed  at  6  P.  M.  to  resume  at  the  (6) 
call  of  the  Chairman. 


Secretary 
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MINUTES  OF  THE  SEVENTH  SPECIAL  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  WHICH  IS  A  RECESSED  MEETING 
FROM  JUNE  16TH,  1932,  AT  THE  CALL  OF  THE  CHAIR  HELD 
IN  ROOM  222,  CITY  HALL,  ON  JUNE  21ST,  1932. 


The  following  commissioners  were  present. 

Commissioners  Byington,  Murphy,  Filmer,  Eddy  and  McCallum. 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  Resolution  No.  35  was  unanimously  adopted: 


WHEREAS,  The  Controller  advises  this  Commission 
that  the  expenditures  for  the  lighting  of  public 
buildings  will  exceed  the  appropriation,  Budget  Item 
151,  of  $45,000.  for  the  fiscal  year  1931-1932,  by 
approximately  the  sum  of  $6,000. 

RESOLVED,  That  this  Commission  recommend  that 
the  Mayor  approve  and  submit  to  the  Board  of  Super- 
visors a  request  for  supplemental  appropriation  in  the 
sum  of  $-6 ? 000.  to  provide  the  necessary  funds  to  meet 
said  public  building  lighting  charges. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  No.  36  was  unanimously  adopted. 


WHEREAS,  The  position  of  A.  F.  Freitas,  Chauffeur, 
(C)  0-2  has  been  included  in  the  all-inclusive  budget 
for  1932-33  under  appropriation  No.  20^,  personal  ser- 
vices, Public  Utilities  Commission;  and 

WHEREAS,  It  Is  desirable  that  this  position  be 
included  in  the  budget  for  San  Francisco  Water  Depart- 
ment for  said  fiscal  year. 

RESOLVED,  That  this  Commission  approve  the  trans- 
fer of  said  position  from  Budget  Item  No.  20^  to 
Budget  Item  No.  216. 

FURTHER  RESOLVED,  That  this  Commission  request 
'  the  approval  of  the  Mayor  and  the  submission  by  the 
Mayor  to  the  Board  of  Supervisors  for  a  supplemental 
budget  and  amendment  to  the  salary  ordinance  for  the 
fiscal  year  1932-33,  for  San  Francisco  Water  Depart- 
ment, respectively,  in  the  sum  of  $2,400.  and  for  the 
position  of  chauffeur,  0-2  at  $200.  per  month. 

FURTHER  RESOLVED,  That  to  effect  the  aforesaid 
transfer,  this  Commission  recommends  the  sum  of  $2400. 
be  transferred  to  the  all-inclusive  budget  from  Item 
204-  of  the  Public  Utilities  Commission  to  Item  216  of 
the  San  Francisco  Water  Department. 

President  Byington  then  stated  that  the  next  matter  was 
the  consideration  of  Hetch  Hetchy  tunnel  bids  and  inquired  if 
any  of  those  present  wished  "to  be  heard,  further  on  this  matter. 


Resolution  No.  35 


Resolution  No.  36 
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President  Byington  then  read  a  letter  from  the  Associated 
General  Contractors  which  was  ordered  filed  and  announced  that       /  (1) 
the  Manager  of  Utilities  favored  the  rejection  of  all  bids  and 
that  new  bids  be  asked  for. 

Mr.  Uhl  addressed  the  meeting  and  asked  various  questions.  (2) 

A  general  discussion  by  various  people  was  then  had.  (^) 

Thereupon  the  meeting  recessed  at  6  P.M.  to  reconvene  fi\ 
on  June  22nd,  1932,  at  5  P.M. 


Approv 


Commission 


Attest: 


Secretary 
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MINUTES  OF  THE  EIGHTH  SPECIAL  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  WHICH  IS  A  RECESSED  MEETING 
FROM  JUNE  21ST,  1932,  AT  THE  CALL  OF  THE  CHAIR  HELD 
IN  ROOM  222,  CITY  HALL,  ON  JUNE  22ND,  19.32. 
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The  following  commissioners  were  present: 

Commissioners  Byington,  Filmer,  Murphy,  Eddy  and  McCallum. 

President  Lev/is  F.  Byington  presided. 

President  Byington  announced  that  consideration  of  Hetch 
Eetchy  tunnel  bids  were  now  in  order. 


(1) 

/ 


On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  Resolution  No.  37  was  unanimously  adopted:  (2) 

Resolution  No.  37  y 

WHEREAS,  A  bid  has  been  submitted  by  the 
Hetch  Hetchy  project,  a  department  of  the 
Public  Utilities  Commission,  for  the  construction 
and  completion  of  the  Hetch  Hetchy  aqueduct  and 
tunnels; 

AND  WHEREAS ,  The  time  within  which  an 
award  of  .contract  on  said  bid  will  expire  on  the 
26th  day  of  June,  1932: 

NOW  THEREFORE,  BE  IT  RESOLVED,  That  the 
Board  of  Supervisors  be  requested  under  the  pro- 
visions of  Section  1  of  Ordinance  No.  9.0371  to 
extend  the  time  within  which  an  award  of  said 
contract  may  be  made,  to  and  including  the  12th 
day  of  July,  1932. 

A  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  that  the  Controller  be  requested  to  make  an  investigation  and 
audit  of  the  bids. for  completion  of  the  Hetch  Hetchy  tunnels  as  pro-  (3) 
vided  in  Section  9.5  of  the  charter  of  the  City  and  County  of  San 
Francisco  and  Ordinance  No.  9.0371  of  the  Board  of  Supervisors  was 
unanimously  adopted. 

Thereupon  the  meeting  adjourned  at  5:4-5  P.M.  to  resume 
at  the  call  of  the  President. 


Approved: 


pmmission 


Atteg 


Secretary 
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MINUTES  OF  THE  NINETEENTH  REGULAR  MEETING  OF 
THE  PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OF 
THE  FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS 

ON  JUNE  27TH,  1932. 


The  following  commissioners  were  present: 


Commissioners  Byington,  Murphy,  Filmer,  Eddy  and.  McCallum. 

President  Lewis  F.  Byington  presided. 

The  minutes  of  the  f irst^ &p<?  cirri  meeting  of  the  Public 
Utilities  Commission  held  on  February  26th,  1932,  were  read  and 
unanimously  adopted, 

The  minutes  of  the  second^^jiepisi  meeting  of  the  Public 
Utilities  Commission  held  on  February  29th,  1932,  were  read  and 
unanimously  adopted. 

The  minutes  of  the  eighteenth  regular  meeting  of  the  Public 
Utilities  Commission  held  on  June  13th,  1932,  were  unanimously 
adopted. 

Upon  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 


RESOLUTION  NO.  38 


RESOLVED,  That  the  Board  of  Supervisors 
is  respectfully  requested  to  pass  a  resolution  author- 
izing the  extension  of  a  certain  agreement  dated  May 
11th,  1926,  between  Martha  A,  Arnold,  et  al,  and  the 
City  and  County  of  San  Francisco  for  a  period  to  and 
including  October  1,  1932,  the  said  extension  to  keep 
in  effect  the  agreement  between  the  City  and  Martha 
A.  Arnold,  et  aly  the  latter  having  claims  for  damages 
against  the  City  by  reason  of  the  alleged  drying  of 
certain  wells  on  their  property  and  maintaining  the 
rights  of  all  parties  as  they  existed  on  May  11,  1926, 
and  the  said  agreement  to  further  provide  that  the  Statute 
of  Limitations  will  not  be  pleaded  until  such  time  as 
the  extent  of  the  damage  done  by  the  City,  if  any,  is 
ascertained. 

A  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  that  the  Commission  advertise  for  bids  for  street  paving  - 
Water  Department  -  fiscal  year  1932-33  for  the  repaying  of  all 
street  and  sidev^alk  openings  where  the  paving  has  been  removed 
for  the  purposes  of  the  San  Francisco  Water  Department  was 
unanimously  carried. 

A  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
McCallum,  that  the  lease  to  Schuckl  &  Co.  covering  approximately 
-0.65  of  an  acre  in  the  Vallejo  Mills  tract  near  the  town  of  Niles 
be  renewed  for  one  year  at  an  annual  rental  of  $10.00,  was  unani- 
mously adopted: 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted: 
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RESOLUTION  No,.  3.9 
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WHEREAS,  Harry  Lap pin,  a  tenant  of  the  San 
Francisco  Water  Department,  under  contract  approved 
by  the  Board  of  Supervisors  by  resolution  No.  34109 
on  May  16,  1931  and  by  the  Board  of  Public  Works  under 
Resolution  No.  11366A  on  April  9,  1931,  has  requested 
permission  by  letter  dated  June  9,  1932  to  transfer  all 
his  right,  title  and  interest  in  said  contract  to  A.J. 
Souza  of  Pan  Leandro,  Alameda  County,  California,  and 
the  Head  of  the  San  Francisco  Water  Department  has  re- 
commended that  such  permission  be  granted, 

THEREFORE,  BE  IT  RESOLVED,  that  Harry  Lappin  be 
and  he  is  hereby  permitted  to  transfer  all  his  right, 
title  and  interest  in  and  to  the  aforesaid  contract  to 
A.  J.  Souza,  who  shall  be  bound  by  all  the  terms  and 
conditions  in  the  aforesaid  lease. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  AO . 

RESOLVED,  That  the  Board  of  Supervisors  be  re- 
quested to  establish  a  revolving  fund  in  the  sum  of 
$1,000.00  to  be  ^^^^f.pr^ub^.^m±J.±t±es  Commission 
Revolving  Fund , n ^f or  the  purpose  oi  making  such  ^feur 
payments  as  cannot  be  conveniently  paid  by  demands 
drawn  upontheTreasurer  and  approved  by  the  Controller, 
which  saic^Tuncf^fiall  be  deposited  in  the  Crocker- 
First  National  Bank  of  San  Francisco; 

AND  BE  IT  FURTHER  RESOLVED,  That  withdrawals 
from  said  fund  for  the  purposes  stated  may  be  made 
by  checks  signed  by  any  two  of  the  following  appointees 
of  this  Commission; 

E.  G.  Cahill 
Felton  Taylor 
J.  J.  Sharon 

* 

A  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  approving  compromise  of  Action  No.  232,459  in  the  Superior 
Court  -  Blanche  Nichols,  against  the  City  and  County  of  San  Francisco 
for  damages  sustained  by  her  while  alighting  from  a  Municipal  Street 
.car,  on  February  l^th,  1932,  at  the  intersection  of  Geary  and  Hyde 
Streets,  was  unanimously  carried. 

Resolution  approving  rates  to  be  paid  employees  for  the 
use  of  their  private  automobiles  while  engaged  in  travelling  in  the 
performance  of  their  duties  on  the  Hetch  Hetchy  project  was  referred 
to  Commissioners  McCallum  and  Filmer  for  investigation. 

A  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
McCallum  that  the  Public  Utilities  Commission  recommends  to  the  Board 
of  Supervisors  the  sale  of  lots  5,  6,  7  and  8  in  Assessor's  Block 
Book  1170  San  Francisco,  California,  being  the  Northwest  corner  of  • 
Parker  Avenue  and  Fulton  Streets  to  Josephine  Chavez  et  al.  for  the 
sum  of  |12,000.  as  suggested  by  Joseph  J.  Phillips,  Director  of 
Properties,  as  the  result  of  advertising  for  bids,  was  unanimously 
adopted . 

Upon  motion  of  Commissioner  McCallum,  seconded  by  Com- 
missioner  Murphy,  the  following  resolution  was  unanimously  adopted: 
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RESOLUTION  10.  11 

RESOLVED,  That  the  Manager  of  Utilities  is 
hereby  directed  and  authorized  to  cause  plans  to      -  ■ 
be  prepared  for  the  erection  of  a  corrugated  store- 
house at  Sunol  on  property  under  the  control  of  the 
Water  Department,  for  the  purpose  of  storing  pumps, 
motors,  transformers  and  other  objects  purchased  for 
the  Corral  Hollow  Pipe  Line; 

•AND  BE  IT  FURTHER  RESOLVED,  That  the  said  Manager 
is  hereby  directed  and  authorized  to  call  for  bids  for 
the  erection  of  the  said  corrugated  ""storehouse  . 


A  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  approving  the  second,  and  final  progress  payment  for  the  con-  / 
struction  of  a  retaining  wall  and  sidewalk  on  the  West  side  of  Hyde  (1 
Street,  San  Francisco  Water  Department  Contract  No.  20  and  Resolution 
No.  8  to  A.  G.  Gerding  for  $798.00,  was  unanimously  carried. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted:  (2 

RESOLUTION  NO.  £2 

WHEREAS,  The  Commission  deems  it  advisable  that 
the  taxpayers  of  the  City  and  County  of  San  Francisco 
and  the  piiblic  at  large  should  have  a  more  intimate 
knowledge  of  the  activities  of  the  public  utilities 
under  the  control  of  this  Commission;  and 

WHEREAS,  It  is  deemed  advisable  to  create  a 
Bureau  of  Public  Relations  for  the  purpose  of  dissemin- 
ating the  activities  and  accomplishments  of  said  utili- 
ties and  likewise  provide  a  means  for  the  taxpayers  and 
the  public  to  submit  suggestions  as  to  the  improvement 
of  the  conduct  of  said  utilities: 


NOW,  THEREFORE,  BE  IT  RESOLVED,  That  there  is 
hereby  created  a  Bureau  of  Public  Relations,  the  duties 
of  which  shall  be  to  advise  the  taxpayers  and  public 
generally,  through  newspapers,  periodicals  and  other 
means  of  the  activities,  accomplishments  and  condition 
of  the  utilities  under  the  control  of  the  Commission, 
and  the  Head  of  said  Bureau  shall  offer  suggestions  to 
the  Commission  tending  to  improve  the  conduct  of  said 
utilities  and  to  afford,  the  taxpayers  and  public  generally, 
a  medium  of  offering  suggestions  for  the  better  conduct 
of  the  utilities  under  the  control  of  this  Commission, 
and  the  Bureau  shall  perform  such  other  duties  as  the 
Manager  of  Utilities  may  assign  to  said  Bureau; 

AND  BE  IT  FURTHER  RESOLVED,  That  E.  G.  Cahill, 
Manager  of  Utilities,  be  and  he  is  hereby  authorized  to 
employ  Jackson  T.  Carle  as  Head  of  the  Bureau  of  Public 
Relations ,  at  a  monthly  salary  of  $350.00. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filrner,  the  following  resolution  was  unanimously  adopted:  (3 

Resolution  No  .  ^.3. 

RESOLVED,  That  the ' Public  Utilities  Commission 
hereby  authorizes  that  checks  on  the  Bank  of  America  at 
Livermore,  California,  and  on  the  First  National  Bank  of 
Sonora,  Sonora,  California,   (for  the  payment  of  pay  checks, 
time  checks,  advance  accounts  and  payroll  deductions), 
drawn  against  Hetch  Hetchy  Power  Operative  Fund,  be  signed  (a 
by  one  of  the  following  appointees  of  the  Commission,  namely, 
by  Paul  J.  Ost,  or  L.  A.  McAtee,  or  Thornton  Easier,  or 
Douglas  Mirk,  and  also  by  one  of  the  following  other  appointees 
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of  the  Commission,  namely,  by  Willis  0!Brien, 
or  Robert  P.  Scott,  or  G.  W.  Byrnes,   (and  also  for 
the  payment  of  time  checks  drawn  on  the  First 
National  Bank  of  Sonora,  Sonora,  California,  by  one 
of  the  following  other  appointees  of  the  Commission, 
namely,  by  G.  S.  Warren,  or  J.  W.  Neel,  or  John 
Donaldson,  or  Alvin  L.  Meyers,  or  R.  L.  Wallace,)  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Public 
Utilities  Commission  hereby  authorizes  that  checks 
drawn  on  the  Bank  of  America  at  Livermore,  California, 
drawn  against  funds  credited  to  the  He ten  Hetchy 
Construction  Fund  for  the  payment  of  pay  checks,  time  (b) 
checks,  advance  accounts,  and  payroll  deduct:' ens,  be 
signed  by  one  of  the  following  appointees  of  the  Com- 
mission, namely,  by  L.  T,  McAfee,  or  C.  R.  Rankin,  or 
L.  A.  McAtee,  or  John  H.  Ryan,  or  Martin  J.  Lyons, 
and  also  by  one  of  the  following  other  appointees  of 
the  Commission,  namely,  by  Willis  CMBrien,  or  Robert 
P.  Scott,  or  G.  W.  Byrnes,  and 

BE  IT  FURTHER  RESOLVED,  That  the  Public 
Utilities  Commission  hereby  authorizes  that  time 
checks  on  the  Bank  of  America  at  Livermore,  California, 
drawn  against  funds  credited  to  the  Hetch  Hetchy 
Construction  Fund  be  signed  by  one  of  the  following  (c) 
appointees  of  the  Commission,  namely  L.  T.  McAfee, 
or  C.  R.  Rankin,  or  L.  A,  McAtee,  or  Jno.  H.  Ryan, 
or  Martin  J.  Lyons,  or  Harry  Sharer,  or  A.  W.  Beever, 
or  John  J.  Stone,  or  E.  M.  Perm,  or  D.  J.  McDougal, 
and  also  by  one  of  the  following  other  appointees  of 
the  Commission,  namely,  Willis  0TBrien,  or  Robert  P. 
Scott,  or  G.  W.  Byrnes,  or  G.  S.  Warren,  or  J.  W.  Neel, 
or  Loren  Ingols,  or  John  F.  Mohr,  or  Chas.  R.  Skinner, 
or  Jos.  J.  dolob,  and 

BE  IT  FURTHER  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  authorizes  that  checks  on  the 
American  Trust  Company  at  Tracy,  California,  drawn 
against  fundf credited  to  the  Hetch  Hetchy  Construction  (d) 
Fund  for  the  payment  of  pay  checks  and  time  checks  be 
signed  by  one  of  the  following  named  appointees  of  the 
Commission,  L.  T.  McAfee,  or  C.  R.  Rankin,  or  L.  A. 
McAtee,  or  John  H.  Ryan,  or  Martin  J.  Lyons,  and  also 
by  one  of  the  following  other  appointees  of  the  Commission, 
namely,  by  Willis  0TBrien,  or  Robert  P.  Scott,  or  G.  W. 
Byrnes,  and 

BE  IT  FURTHER  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  authorizes  time  checks  on  the  American 
Trust  Company  at  Tracy,  California,  against  funds  credited 
to  the  Hetch  Hetchy  Construction  fund  to  be  signed  by  (e) 
one  of  the  following  appointees, "  namely,  L.  T.  McAfee,  or 
C.  R.  Rankin,  or  L.  A.  McAtee,  or  Jno.  H.  Ryan,  or  Martin 
J.  Lyons,  or  Harry  Sharer,  or  P.  A.  Peterson,  or  A.  W. 
Beever,  or  John  J.  Stone,  or  D.  J.  McDougal,  or  E.  M. 
Perm,  and  also  by  one  of  the  following  appointees  of  the 
Commission,  namely,  Willis  0TBrien,  Robert  P.  Scott,  or 
G.  W.  Byrnes,  or  G.  S.  Warren,  or  J.  W.  Neel,  or  Loren 
Ingols,  or  F.  C.  Knowlton,  or  H.  H.  Collins,  or  Jos.  J. 
Golob,  or  E.  A.  Muller,  or  George  Neel,  and 

BE  IT  FURTHER  RESOLVED,  That  the  Public  Utilities 
Commission  hereby  authorizes  that  checks  on  the  Crocker 
First  National  Bank  at  San  Francisco,  California,  drawn 
against  the  Hetch  Hetchy  Revolving;  Fund,  be  signed  by  (f)J 
two  of  the  following  three  officials  of  the  said  Public 
Utilities  Commission,  namely,  E.  G.  Cahill,  or  L.  T. 
McAfee,  or  John  J.  Sharon,  and 
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BE  IT  FURTHER  RESOLVED,  That  the  account  in 
the  Crocker  First  National  Bank  at  San  Francisco, 
California,  standing  in  the  name  of  M.  M.  0 ' Shaughnessy, 
City  Engineer  Revolving  Fund,  be  changed  to  Hetch  Hetchy 
Revolving  Fund.  (g) 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted:  (1 

RESOLUTION  MO.  LL 

RESOLVED,  That  the  Public  Utilities  Commission 
hereby  authorizes  that  checks  on  the  hereinafter 
named  banks  be  signed  by  the  officials  hereinafter 
named : 

That  checks  on  the  Bank  of  America,  San 
Bruno,  California,  drawn  against  the  San  Francisco 
Municipal  Airport  Account,  be  signed  by  two  of  the  (a)v 
following  three  officials  of  the  Public  Utilities 
Commission,  namely,  E.  G.  Cahill,  John  J.  Sharon, 
and  B.  M.  Doolin, 

That  checks  on  the  Bank  of  America,  San  ("b) 
Francisco,  drawn  against  the  Water  Department  Revolv- 
ing Fund,  be  signed  by  two  of  the  following  three 
officials  of  the  Public  Utilities  Commission,  namely, 
E.  G.  Cahill,  N.  A.  Eckart,  John  J.  Sharon. 

That  checks  on  the  Bank  of  America,  San 
Francisco,  drawn  against  the  Water  Department 
Consumers  Deposit  Account,  or  the  San  Francisco 
Water  Department  Consumers  Adjustment  Account,  <  ( c ) 

be  signed  by  two  of  the  following  officials  of 
the  Public  Utilities  Commission,  namely,  E.  G. 
Cahill,  N.  A.  Eckart,  John  J.  Sharon,  V.  E.  Perry, 
W.  D.  Ryder. 


That  checks  on  the  Bank  of  America,  Povirell 
and  Market  Streets  Branch,  San  Francisco,  drawn 
against  the  San  Francisco  Municipal  Railway  Revolv-         '  (d) 
ing  Fund,  be  signed  by  two  of  the  following  officials 
of  the  Public  Utilities  Commission,  namely,  E.  G. 
Cahill,  F.  C.  Boeken,  John  J.  Sharon. 

That  checks  on  the  American  Trust  Company, 
Divisadero  and  Sutter  Streets  Branch,  San  Francisco, 
dravm.  against  the  San  Francisco  Municipal  Railway  (e) 
Revolving  Fund,  be  signed  by  two  of  the  following 
officials  of  the  Public  Utilities  Commission, 
namely,  E.  G.  Cahill,  F.  C.  Boeken,  John  J.  Sharon, 
Thomas  B.  Johnson. 


Thereupon  the  meeting  adjourned  at  8:A5  P.M.  to  resume 
at  the  call  of  the  President. 
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MINUTES  §F  AN  ADJOURNED  MEETING  AT  THE  CALL  OF 
THE  CHAIR  OF  THE  NINETEENTH  REGULAR  MEETING  OF" THE ' 
PUBLIC  UTILITIES  COMMISSION  IN 
ROOM  22.2  CITY  HALL  ON  JUNE  29TH,  .1932. 


The  following  commissioners  were  present: 

Commissioners  Byington,  Murphy,  Filmer,  Eddy  and  McCallum. 

President  Lewis  F.  Byington  presided. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  on  recommendation  of  B.  M.  Doolin,  Head  of  the  San  Francisco 
Airport  and  the  Manager  of  Utilities,  A.  R.  Wilde  was  appointed  as 
Assistant  Manager  of  the  San  Francisco  Airport  at  a  salary  of  $200. 
per  month. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Eddy,  the  recommendation  of  B.  M.  Doolin,  Head  of  the  San  Francisco 
Airport  and  the  Manager  of  Utilities  that  the  following  men  now  em- 
ployed at  the  San  Francisco  Airport  be  assigned  to  duties  as  follows :- 

T.  Klippel    -  Office  and  Attendant  $150.00  per  mo. 

E.  Sullivan  -  Meteorologist  &  Attendant    150.00  "  n 

•  R.  Boynton  -  Office  and  Attendant  150.00  "  n 

J.  Zunino    -    General  Mechanic  &  Attendant  150.00  per  mo. 

M.  Sweet      -    Attendant  150.00  * "  « 

T.  Meagher  -    Attendant  150.00    »  » 

was  unanimously  carried. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
McCallum,  the  recommendation  of  B.  M.  Doolin,  Head  of  the  San  Francisco 
Airport  and  Manager  of  Utilities  Cahill  that  M.  Moore,  D.  0* Connor, 
G.  Arata,  H.  Messersmith,  J.  O'Hearn  and  W.  Block  now  employed  at  the 
San  Francisco  Airport  be  relieved  from  duty,  was  unanimously  carried. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

Award  of  Contract 
Resolut ion  No.  A5 


RESOLVED,  That  the  contract  to  furnish 
electricity,  gas  and  street  lighting  service  for 
the  year  commencing  July  1,  1932,  and  ending  June 
30,  1933,  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of 
the  provisions  of  the  Charter  of  said  City  and  County 
of  San  Francisco,  be  and  the  same  is  hereby  awarded 
to  the  Pacific  Gas  and  Electric  Company  ffi^y  being 
the  lowest  regular  and  responsible  bidder  therefor, 
at  thejgollowing  price,  to-wit:- 

1  -  Fof  furnishing  electricity  for  lighting  and 

miscellaneous  purposes  within  the  City  limits 
mf  said  City  and  County,  two  and  seventy-five 
one  hundredths  cents  (2.75  cents)  per  kilowatt 
hour,  or  in  accordance  with  Pacific  Gas  and 
Electric  Company  Schedule  L-l,  P-7,  or  such 
other  applicable  schedules  as  may  be  authorized 
by  the  Railroad  Commission  of  California. 

2  -  For  furnishing  electricity  for  power  and 

similar  purposes  within  the  City  limits  of  said 
City  and  County  of  San  Francisco  two  cent  sx  ^£=50$ — 1 
•watis)*  per  kilowatt  hour,  or  in  accordance"  with 
Pacific  Gas  and  Electric  Company  schedules  C-l, 
P-l,  P-2,  P-3,  P-5,  P-7,  or  such  applicable 
schedules  as  may  be  authorized  by  the  California 
Railroad  Commission. 
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3  -  For  furnishing  natural  gas  within  the  City 

limits  of  the  City  of  San  Francisco  in  accord- 
ance with  Pacific  Gas  and  Electric  Company 
schedule  GIN  or  GIHN,  or  such  other  applicable 
schedules  as  may  be  authorized  by  the  California 
Railroad  Commission. 

4  -  For  furnishing  street  lighting  and  miscellaneous 

lighting  service  at  the  following  prices  in 
fractions  of  dollars  per  lamp  per  night  unless 
specifically  shown  to  be  per  lamp  per  day. 
Prices  in  columns  headed  AN  are  for  lamps 
lighted  all  night  and  in  columns  headed  MN  for 
lamps  lighted  to  midnight  only. 


Schedule  1    For  out-door  lighting  installations  using  plain 
metal  brackets,  mast  arms,  or  center  suspension 
n         construction,  furnished  and  maintained  by  the  /  , 
j  \§\  i   rwnni-.-pniM^y;  the  electric  service  to  be  f rom^^4^^f^' 
overhead  lines  through  overhead  services.  ' 


WITH 

REFRACTOR 

A  N 

M  N 

100 

c.d,  series  lamps 

.058 

.050 

250 

ft            n  tt 

.085 

.073 

400 

ft                  f!  !! 

.103 

.086 

600 

tf                  H  I! 

.123 

.100 

1000 

t?           n  tt 

.158 

.124 

200 

Watt  multiple  lamps 

.099 

.083 

300 

tt           tt  tt 

.120 

.100 

500 

tt            tt  tt 

.155 

.124 

Schedule  2    For  out-door  lighting,  using  standard  ornamental 

brackets,  furnished  and  maintained  by  the  Contractor; 
electricity  to  be  supplied  from  overhead  lines  through 
overhead  service  connections. 


WITHOUT  REFRACTOR    WITH  REFRACTOR 


AN 

MN 

AN 

MN 

250 

c  .p. 

series 

lamps 

.093 

.081 

.095 

.083 

400 

tt 

tt 

tt" 

.103 

.086 

.105 

.088 

600 

tt 

tt 

tt 

.123 

.100 

.125 

.102 

1000 

tt 

tt 

tt 

.158 

•  124 

.160 

.126 

Schedule  3    For  out-door  lighting,  using  standard  ornamental 

brackets  furnished  and  maintained  by  the  Contractor; 
electricity  from  distribution  system  through  under- 
ground services  to  the  ibamps. 


WITHOUT 

REFRACTOR 

WITH  REFRACTOR 

AN 

m 

a:n 

MN 

250 

CD. 

series  lamps 

.112 

.101 

.114 

.103 

400 

tt 

tt  tt 

.127 

.112 

.129 

•  114 

600 

ft 

tt  tt 

.150 

.129 

.152 

.131 

1000 

tt 

tt  tt 

•  sS~) 

.160 

.194 

.162 

100 

watt 

multiple  lamps 

.096 

.088 

200 

tt 

tt  tt 

.116 

.104 

300 

tt 

ft  tt 

.137 

.119 

500 

tt 

tt  tt 

.176 

.148 

Schedule  4    For  out-door  lighting,  using  standard  electroliers 

furnished  and  maintained  by  the  contractor;  electric 
service  to  be  through  underground  connections. 


100  c.p.  series  lamos 

250  »  it  ri 

400  «  «  tt 

600  "  »'  tt 

1000  "  n  ft 

200  watt  mulMole  lamps 

300  «  »  tt  ' 

500  »  H  ff 


WITHOUT  REFRACTOR 
AN 
.111 
.130 

.145 
.168 
.210 
.134 


WITH  REFRACTOR 


3fF 


91 


w 

AN 

MN 

.103 

.109 

.132 

.111 

.130 

.147 

.132 

.147 

.170 

.149 

.178 

.180 

.122 

m 

.124 

•All 

■M 

■m 
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Schedule  5 


For  out-door  lighting,  using  highly  ornamental 
electroliers  furnished  and  maintained  by  the 
contractor;  electric  service  to  be  through  under- 
ground connections. 


WITHOUT  REFRACTOR      WITH  REFRACTOR 


AN 


AW 


MN 


1000  c.d.  series  lamps 
1500  «  »  w 


251 
293 


.219 
.256 


.253 

.300 


.221 
.253 


Schedule  6  For  lighting  equipment  furnished  by  the  City, 

or  those  other  than  the  contractor,  the  contractor 
to  supply  and  maintain  distribution  wires  and 
underground  service  to  the  lamps  and  to  maintain 
the  lamps,  globes  and  supports. 


WITHOUT 

REFRACTOR 

WITH 

REFRACTOR 

AN 

MN 

AN 

M 

100 

c.p.  series 

lamps 

.07 

.062 

.072 

.064 

250 

ft  tt 

tt 

.089 

.078 

.091 

.030 

A00 

tt  rt 

tt 

.104 

.039 

.106 

.091 

600 

tf  Tf 

tt 

.127 

.106 

.129 

.108 

1000 

ff  ft 

tt 

.169 

.137 

.171 

.139 

1500 

tt  tt 

tt 

.216 

.173 

.218 

.175 

100 

watt  multiple  lamps 

.073 

.065  . 

.075 

.067 

200 

tt  tt 

tt 

.093 

.081 

.095 

.083 

210 

n      5  lamp  multiple, 

.162 

300 

B  multiple 

lamps 

.1U 

.096 

.116 

.098 

500 

tt  tt 

tt 

.153 

.125 

.155 

.127 

Schedule  7 


For  lighting  equipment  where  the  entire  system 
including  distribution  wires  and  services  has 
been  furnished  and  installed  by  the  City  or 
others,  the  Contractor  to  maintain  the  lamps, 
glassware,  distribution  system,  and  standards. 


WITHOUT  REFRACTOR      WITH  REFRACTOR 


AN 

MN 

AN 

MN 

250 

c.p. 

series 

lamps 

.052 

.041 

.054 

.043 

400 

t! 

tt 

tt 

.  .065 

.050 

.067 

.052 

600 

tt 

tt 

tt 

.087 

.066 

.089 

.068 

1000 

tf 

tt 

tt 

.127 

.095 

.129 

.097 
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Schedule  8 


Market  Street  Path  of  Gold^l  System:     Under-  ^ 
ground  distribution  system  and  ornamental 
fixtures  owned  and  maintained  by  the  Contractor. 


6.6    ampere  megnetite  arcs 


AN 
.265 


MN 
.215 


Schedule  9    Downtown  Triangle  District  System:  Two 

lamps  per  standard;  underground  distribution 
and  ornamental  standards  and  fixtures  to  be 
supplied  and  maintained  by  the  Contractor. 


6.6  ampere  magnetite  arcs 
Schedule  10 


AN 
.300 


MN 
.260 


For  lighting  tunnels,  underpasses,  and  miscel- 
laneous structures,  equipment  owned  by  the 
City,  but  to  be  maintained  by  the  Contractor. 


All 

Con- 

Night 

tinuous 

40 

watt  multiple 

lamps 

,021 

.042 

50 

ft 

tt 

.031 

.062 

60 

ft 

it 

tt 

.033 

.066 

75 

it 

tt 

.037 

.074 

100 

n 

tt 

tt 

.042 

.084 

150 

tt 

tt 

tt 

.053 

.106 

200 

tt 

tt 

it 

.062 

•  124 

Schedule  11 


For  all  safety  station,  traffic,  warning 
and  signal  lighting,  where  the  installation, 
including  under- ground  service,  is  supplied 
by  the  City,  the  Contractor  to  maintain  ser- 
vice and  equipment,  except  for  replacements 
required  on  account  of  demolition. 


60 
80 
100 

25 
50 

75 


c.p.  series  lamps 
tt  tt  tt 

tt  tt  tt 

watt  multiple  lamps 

ft  IT  ft 

ft  tt  Tt 


Electric  energy  only  for  following: 

40-50  watt  arterial  stop  signs 
110  n    stop  and  warning  lights 

2-200        n    flashing  beacon  lights 
1000  TT    Marina  Harbor  Light 


All 

Night 

.032 

.034 
.036 
.026 
.031 
.037 


#.013 
#.  019 
#.072 
#.169 


Con- 
tinuous 


#  City  to  furnish,  operate  and  maintain  special 
switching  facilities. 


052 
062 
074 


.018 

.038 


40 
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A  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Murphy,  authorizing  return  of  certified,  checks  given  by 
Youdall  Construction  Company  for  $125,000.  and  $75,000.  and  / 
Bechtel  Brothers  for  $75,000.  which  were  deposited  with  the 
Hetch  Hetchy  tunnel  bids,  y-ss  unanimously  carried. 

Thereupon  the  meeting  recessed  at  6 : 4-5  P.M.  to  resume 
at  the  call  of  the  President. 


Secretary 


MINUTES  OF  THE  TWENTIETH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM 
OF  THE  FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS  ON  JULY  11,  19.32 


The  following  commissioners  were  present: 
Commissioners  Byington,  Murphy,  Filmer  and  McCallum. 
President  Lewis  F.  Byington  presided. 

The  minutes  of  the  nineteenth  regular  meeting  of  the  Public  (i) 
Utilities  Commission  held  on  June  27th,  1932,  were  unanimously 
adopted. 

The  minutes  of  the  adjourned  meeting  of  the  nineteenth 
regular  meeting  of  the  Public  Utilities  Commission  held  on  June  (2) 
29th,  1932,  were  unanimously  adopted. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy,  the  approval  of  the  first  progress  payment  for  the  con- 
struction of  a  cottage,  garage,  barn  and  cesspool  at  Sawyer  Camp,  (3) 
San  Mateo  County,  S  F  W  D  Contract  No.  21  under  resolution  No.  15, 
dated  May  19th,  1932,  for  fl,491.46  was  unanimously  adopted. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  approval  of  the  12th  progress  payment  H  H  jg  S  Contract 
No .  123  ,  propositions  AT  B  &  C,  San  Joaquin  pipe  line  to  Youdall  (Ij.) 
"Construction  Co,  for  $6,869.37  was  unanimously  adopted. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McCallum,  the  approval  of  the  seventh  progress  payment  H  H  W  S  ^ 
Contract  No.  128.  Red  Mountain  Bar  Syphon  to  MacDonald  &  Kahn,  Ltd.  (5) 
$2,770.93,  was  unanimously  adopted. 

On  motion  of  Commissioner  McCallum.,  seconded  by  Commissioner 
Murphy,  the  approval  of  the  thirteenth  progress  payment  H  H  W  S 
Contract  No.  123.  propositions  A,  B  and  C  San  Joaquin  pipe  line  (6) 
to  Youdall  Construction  Company  for  $420,392.37  was  unanimously 
adopted. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  approval  of  the  third  and  final  progress  payment  H  H  W  S 
Contract  No.  121  for  furnishing  and  delivering  a  portable  gravel  (7) 
*  plant  Link-Belt  Co.  Pacific  Division  for  3?2,924.38  was  unanimously 
adopted. 


On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  approval  of  the  sixth  progress  payment  H  H  W  S  Contract 
No .  129  propositions  A  and  B.  Corral  Hollow  pipe  line,  to  the  (8) 
Youdall  Construction  Co .  for  $21,014.19  was  unanimously  adopted.  ^ 

A  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy,  that  the  Manager  of  Utilities  fe®,  and  he  is  hereby  authorized 
and  empowered  to  employ  W.  P.  Day,  Civil  Engineer,  to  make  a  per-  (9) 
sonne 1  survey  of  the  Bureau  of  Engineering,  Public  Utilities  Commission, 
at  a  fee  not  to  exceed  $1500,  was  unanimously  adopted.  y 

A  motion  Of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  that  the  Manager  of  Utilities  be,  and  he  is  hereby  author- 
ized and  empowered  to  employ  the  firm  of  Lybrand,  Ross  Bros.  &  (10) 
Montgomery  to  make  a  personnel  survey  and  establish  an  accounting  y 
system  for  the  San  Francisco  Water  Department  at  a  fee  not  to  exceed 
$2500,  was  unanimously  carried. 
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On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  q 
Filmer,  intra-departmental  transfers  from  various  utilities'  funds 
to  the  Public  Utilities  Commission's  funds  as  follows :- 

From  San  Francisco  Airport  -  $  600 

■      Municipal  Railway  -  4,000 

"  San  Francisco  Water  Department  -  23 , 400 
"  Hetch  Hetchy  Power  Operative  -  15,200 
»      Hetch  Hetchy  Construction  -  31,700 

were  unanimously  approved. 

A  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  that  in  accordance  with  the  provisions  of  Section  128  of 
the  charter  of  the  City  and  County  of  San  Francisco  providing  for  (2 
the  creation  and  maintenance  of  a  depreciation  reserve  fund  for  each 
of  the  utilities  under  the  jurisdiction  of  said  Commission,  the  folloY>r- 
ing  committees  be  appointed  to  inquire  into  and  report  on  the  matters 
pertaining  thereto;  the  President  of  the  Commission  to  be  ex  officio 
a  member  of  each  of  said  committees. 

San  Francisco  Water  Department: 

John  H.  McCallum 
D.  C.  Murphy  and 
George  Filmer 

San  Francisco  Municipal  Railway: 

George  Filmer  and 
John  H.  McCallum 

gtreet  Lighting: 

Edwin  M.  Eddy  and 
George  Filmer 

Hetch  Hetchy  Operative: 

John  H.  McCallum 
D.  C.  Murphy  and 
Edwin  M.  Eddy 

San  Francisco  A_irport: 

Edwin  M.  Eddy  and 
John  H.  McCallum 

was  unanimously  adopted. 

On  motion  of  Commi  ssioner  Filler  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted,  subject  (; 
to  the  approval  of  Manager  E.  G.  Cahill. 

RESOLUTION  NO.  48 

WHEREAS ,  The  City  and  County  of  San  Francisco 
retained  in  storage  waters  that  on  demand,  under  the  Raker  Act, 
should  have  been  delivered  to  the  Turlock  Irrigation  District; 
and 

WHER^g^  Demand  was  made  upon  the  City  and  County  of  San 
Francisco  by  the  said  District  for  the  release  of  the  water 
in  accordance  with  the  terms  of  the  Raker  Act;  and 

WHEREAS ,  The  retention  of  said  water  by  the  City  and 
County  of  San  Francisco  resulted  in  the  loss  to  the  District 
of  generating  9, 07$, 34-0  kilowatt  hoLirs  of  electric  energy, 
which  resulted  in  a  net  loss  to  the  District  in  the  sum  of 
126,759.49: 
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NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  claim  of 
the  Turlock  Irrigation  District  in  the  sum  of  $26,759.49  he, 
and  the  same  is  hereby  approved,  and  the  Controller  of  the 
City  and  County  of  San  Francisco  is  hereby  requested  to  draw 
his  warrant  and  the  Treasurer  to  pay  said  warrant  in  said  sum  in 
favor  of  the  said  Turlock  Irrigation  District,  against  Budget  Item 
No,  227,  as  set  forth  in  the  Annual  Appropriation  Ordinance, 
Bill  No.  75,  Ordinance  No.  9.05116. 

THEREUPON,  the  meeting  recessed  at  8:30  P.M.  to  resume 
at  the  call  of  the  chair. 


Secretary 


MINUTES  OF  THE  FIRST  REGULAR  MEET IMG  OF  THE 

PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OF  THE 
FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS  ON  JULY  25TH,  1932 


The  following  commissioners  were  present: 

Commissioners  McCallum,  Murphy,  Eddy,  Byington  and  Filmer. 

President  Lewis  F.  Byington  presided. 

The  minutes  of  the  20th  regular  meeting  of  the  Public 
Utilities  Commission  held  on  July  11th,  1932,  were  unanimously  (l) 
adopted. 

Upon  motion  of  Commissioner  McCallum,  seconded  "by  Com- 
missioner Eddy,  the  following  resolution  was  unanimously  adopted:  (2) 

■y 

RESOLUTION  NO.  A9 

RESOLVED,  That  the  San  Francisco  Municipal 
Railway  Revolving  Fund  now  in  the  Bank  of  America, 
Powell  and  Market  Streets  Branch,  San  Francisco,  be, 
and  the  same  is  hereby  ordered  transferred  from 
said  bank  to  the  Bank  of  America,  Geary  and  Divisadero 
Streets  Branch,  San  Francisco,  and  that  withdrawals 
from  said  fund  on  said  Bank  of  America  be  signed  by 
two  of  the  following  officials  of  the  Public  Utilities 
Commission,  namely:  E.  G.  Cahill,  F.  Boeken,  John  J. 
Sharon  and  Thomas  B.  Johnson. 

A  motion  by  Commissioner  Eddy,  seconded  by  Commissioner 
Murphy  approving  the  release  of  claim  of  Emmy  Andell  and 'Egvind 
Andell  for  the  sum  of  1350.00  being  compromise  settlement  of 
Action  No.  30203  filed  in  the  Municipal  Court  in  the  City  and 
County  of  San  Francisco  for  injuries  alleged  to  have  been  sus- 
tained by  them  on  or  about  the  24th  day  of  August,  1931  while 
alighting  from  a  Municipal  street  car  at  Hyde  and  North  Point 
Streets; 


(3) 


Also,  release  of  claim  by  Gus  Napoli  and  Five  and  Ten 
Cab  Co.  Inc.  for  the  sum  of  1450.  for  damages  sustained  about  /n 
May  22nd,  1932  at  Jones  and  Market  Streets  by  collision  with 
Municipal  street  car  ULU  line,  was  unanimously  adopted. 


The  claim  of  Margaret  Walsh  in  the  sum  of  f750.  Superior  (5) 
Court  Action  No.  28539  was  laid  over.  ' V 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  progress  payments  were  unanimously  approved 
for  payment: 


Eighth  and  final  progress  payment  H  H  ¥  S  Contract  No.  128 
Red  Mountain  Bar  Syohon  to  MacDonald  &  ICahn  Co.  Ltd.  for  $17,916.85. 

Also,  second  progress  payment  H  H  Y,"  S  Contract  No.  133  for 
furnishing  and  delivering  centrifugal  pumps  from  the  Corral  Hollow  (a) 
pipe  line  to  United  Iron  Works  for  $8,775.00.  v 

Also,  seventh  progress  payment  H  H  W  S  Contract  No.  12A. 
Mather  Hetch  Hetchy  Road  to  A".  G.  Raisch  -for  $17,102. 71. 

Also,  tenth  progress  -payment  H  H  1?  S  Contract  No.  126  for 
hauling  cement,  sand  and  gravel  to  Savage  Transportation  Co.  for 
$207.67. 
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A  motion  by  Commissioner  Murphy,  seconded  by  Commissioner 
Filrner  that  bids  be  called  for  -  for  the  laying  of  an  eight  . 
inch  cast  iron  pipe  line  in  Jefferson  Street  from  Powell  to  y 
Leavenworth  Streets,  Specifications  W  D  24  was  unanimously 
adopted. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner  ,  * 
.Eddy,  the  following  resolution  was  unanimously  adopted:  * 

RESOLUTION  NO.  50 

RESOLVED,  That  the  contract  for  the  following 
improvement  to  be  made  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  in  pursuance  of 
the  provisions  of  the  Charter  of  said  City  and  County, 
to-wit: - 

For  the  repaying  of  all  street  or  sidewalk  openings 
where  the  paving  has  been  removed  for  the  purposes  of  the 
San  Francisco  Water  Department,  for  the  fiscal  year  end- 
ing June  30,  1933. 

Be,  and  the  same  is  hereby  awarded  to  Pacific  Pavements 
Co.  Ltd.,  they  being  the  lowest  regular  and  responsible 
b  I C  d  e  r  1 1  le  r  e  f  o  r  e ,  a  t  b  ta  e  foil  o  v  i  i n  f ;   >r i  e  6  s ,  t  o  - 1 r±  t : 

Item  1.    Light  traffic  concrete  paving  base  and 

wearing  surface,  twenty  two  cents  (§0.22)  per  sq.  ft. 


Item  2.    Heavy  concrete  with  binder  and 

wearing  surface,  twenty  five  cents  ($0.25)  n 

Item  3.     Six  inch  Class  nE"  concrete,  pavement 

eighteen  cents  -  (0.18)  13 

Item  4-    Brick  pavement  on  concrete  base,  including 

brick  gutter,  twenty  five  cents        (§0.25)  !? 

Item.  5 .    Asphaltic  concrete  3it!  base  with  l-|n 

wearing  surface,  twenty  two  cents     (§0.22)  n 

Item  6.    Basalt  blocks  on  concrete  base, 

twenty  cents  -  ($0.20)  * 

Item  7.    Basalt  blocks  on  sand,  eight  cents  ($0.08)  " 

Item  8.    Sidewalk,  fourteen  cents  (§0.14)  n 

Item  9.    Two  inch  sheet  asphalt  wearing  surface 

only,  eight  cents  (§0.08)  m 

Item  10.  Six  inch  Class  nFn  concrete  base  only, 

fourteen  cents  (§0.14)  f? 

Item  11.  Asphaltic  concrete  6 11  base  with  a  2n 

wearing  surface,  twenty  two  cents     (§0.22)   "  " 

Item  12.  Asphaltic  concrete  8s  base  with  a  l-|n 
binder  course  and  a  l-|n  wearing 
surface  twenty  five  cents  (§0.25)  Tt  ,? 

And  all  other  bids  received  for  the  above  described 
improvements  are  hereby  rejected. 
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Upon  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  , 
Eddy,  the  following  resolution  was  unanimously  adopted:  *  y 

RESOLUTION  NO.  51 

RESOLVED,  That  a  lease  of  approximately  13  acres 
of  land  in  Alameda  County  near  Niles,  beingaa  portion 
of  the  Vallejo  Mills  Tract  and  that  certain  island  in 
Alameda  Creek  adjoining  the  Vallejo  Mills  Tract,  in 
favor  of  B.  Baiocchi  for  one  year  until  September  30th, 
1933,  in  the  sum  of  $175.00  is  hereby  approved. 

Upon  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted:  (2) 

RESOLUTION  NO.   52  V 

RESOLVED,  That  lease  of  that  certain  house  in 
Stanislaus  County,  in  Section  L4,  T  39        R  8  E. ,  M  D  B  &  M, 
situated  approximately  100  feet  west  of  the  northeast 
corner  of  said  Section  14-,  together  with  a  small  fenced 
yard  around  said  house  to  F.  A.  Fowler  from  month  to  month 
at  a  rental  of  $10.00  per  month,  is  hereby  approved. 

Upon  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  . 
McCallum,  the  following  resolution  was  unanimouslv  adooted:  w) 

/ 

RESOLUTION  NO.  53 

RESOLVED,  That  the  Board  of  Supervisors  is  re- 
spectfully requested  to  pass  a  resolution  authorizing 
the  execution  of  an  agreement  between  Thomas  M.  Hughes 
and  the  City  and  County  of  San  Francisco  extending  the 
time  within  which  to  settle  the  claim  of  Mr.  Hughes  for 
damages  to  his  springs,  alleged  to  have  been  caused  by 
the  construction  of  the  Foothill  tunnel  in  Tuolumne  County. 

Upon  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  t\\ 
Filmer,  the  following  resolution  was  unanimously  adopted:  ^ 

RESOLUTION  NO.   5 A  / 

RESOLVED,  That  lease  covering  certain  parcels  of 
land  loeated  in  San  Mateo  County  involving  1.575  acres, 
more  or  less,  to  the  Pacific  Coast  Aggregates,  Inc.  at 
a  monthly  rental  of  i  94. 50  for  one  year,  being  a  renewal 
of  the  existing  lease ? is  hereby  approved. 

Upon  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  (5) 
Filmer,  the  following  resolution  was  unanimously  adopted: 

y 

RESOLUTION  NO.  55 

RESOLVED,  That  the  Commission  recommend  to  the 
Board  of  Supervisors  the  adoption  of  the  following 
resolution: 

"Resolved,  that  the  City  and  County  of  San  Francisco 
accept  a  deed  from  Percy  C.  Ardis  to  a  strip  of 
land  200  feet  wide  in  Section  22,  T  2  S . ,  R  11  E, 
M  D  B  &  M.,  Stanislaus  County,  California,  required 
for  the  San  Joaquin  pipe  line  of  the  Hetch  Hetchy 
aqueduct;  and  that  the  sum  of  $500.  be  paid  for  said 
land.11 
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On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  ■unanimously  adopted: 

Resolution  No.  56 
1HEREAS,  Pacific  Telephone  and  Telegraph  Company 
has  requested  permission  to  install  two  poles  on  certain 
lands  of  the  City  and  County  of  San  Francisco  now  under 
control  of  the  San  Francisco  Water  Department  on  that 
certain  telephone  line  right  of  way  granted  to  said 
company  by  the  Spring  Valley  Water  Company  under  Revocable 
Permit  J.  0.  5829  dated  March  10,  1927,  for  the  purpose 
of  serving  the  golf  club  house  on  the  Harding  Golf  Course 
on  the  Lake  Merced  Ranch,  and  the  General  Manager  of  the 
San  Francisco  Water  Department  has  recommended  that  such 
permission  be  granted,  therefore  be  it 

RESOLVED,  That  the  Pacific  Telephone  and 
Telegraph  Company,  hereinafter  called  the  "permittee"  be 
and  is  hereby  granted  permission  to  construct  and  main- 
tain two  poles  on  the  hereinbefore  mentioned  right  of 
way  within  and  on  the  following  described  lands  or  the 
City  and  County  of  San  Francisco,  hereinafter  termed  the 
"City",  situate  in  the  City  and  County  of  San  Francisco, 
State  of  California,  to-wit:~ 

That  certain  tract  of  land  designated  as 
Parcel  #55,  Lake  Merced  Tract  in  the  deed 
from  Spring  Valley  Water  Company  to  City  and 
County  of  San  Francisco  dated  March  3,  1930, 
and  recorded  on  the  same  date  in  Liber  2002 
of  Official  Records  at  Page  1  et  seq. 

.  The  location  of  said  two  poles  on  said  tract  of 
land  being  as  follows:- 

Being  on  the  westerly  slope  of  the  fill  for 
the  foot  path  and  bridge  across  the  northerly 
arm  of  Lake  Merced  now  in  course    of  construction, 
to  permit  the  crossing  of  said  arm  of  the  lake 
from  the  parking  space  at  the  southerly  end  of 
Sunset  Boulevard,  said  poles  to  be  located  at  a 
distance,  respectively,  of  185  feet  from  the 
two  poles  on  the  north  and  south  banks  of  said 
arm  of  Lake  Merced,  covered  by  the  revocable 
permit  J.  0.  5829  granted  by  the  Spring  Valley 
v:ater  Company  herein  referred  to. 

This  permit  is  granted  subject  to  the  following 
conditions,  and  shall  not  become  effective  until  receipt 
by  this  Commission  of  a  letter  from  the  permittee,  signed 
by  an  authorized  officer  thereof,  accepting  said  permission 
subject  to  said  conditions. 

1.  This  grant  of  permission  does  not  constitute  a  deed  or 
grant  of  an  easement  by  the  City,  is  not  transferable  or 
assignable  without  the  approval  of  the  Public  Utilities 
Commission,  and  is  revocable  at  any  time  at  the  will  of  the 
Commission. 

2.  The  construction,  installation,  repair  and  alteration 
of  the  permittee fs  structure  shall  be  satisfactory  to  the 
General  Manager  of  the  San  Francisco  Water  Department. 

3.  The  permittee  shall,  on  receipt  of  notice  so  to  do, 
and  within  such  reasonable  time  limit  as  may  be  fixed  by 
said  notice,  alter  such  structure  to  such  extent  as  may 
be  necessary  to  avoid  interference  thereof  Y.Tith  any  pipe, 
pipe  line,  power  line  or  other  structure  now  or  hereafter 
constructed  by  the  City,  or  with  any  operations  of  the 
City  or  with  any  use  by  the 
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City  of  the  lands  affected,  hereby;  or  if  so  agreed  by 
the  permittee  and  the  General  Manager  of  the  San  Francisco 
Water  Department,  the  permittee  may  pay  to  the  City  the 
amount  of  any  expense  to  which  the  City  may  be  put  as  a 
result  of  such  interference. 

4«    The  permittee  shall,  at  all  times,  keep  the  CityTs 
lands  in  safe  and  sightly  condition,  so  far  as  the  same  may 
be  affected  by  the  permittee Ts  operations  hereunder. 

5.  Neither  the  City  nor  any  Commission,  Boa3?d  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
said  structure  resulting  from  any  cause  what soever. 

6.  The  permittee  shall  be  responsible  and  liable  for 
any  and  all  damage  to  property  or  injury  to  persons  due 
directly  or  indirectly  to  the  construction,  operation,  use 
or  existence  of  said  structure  within  the  City's  lands, 
and  shall  promptly  pay  any  just  claim  therefor. 

7.  In  event  that  the  permittee  shall  fail  to  construct 
said  structure  within  six  months  from  and  after  the 
date  hereof,  or  shall  abandon  the  use  thereof,  or  shall 
not  use  the  same  for  any  period  of  two  consecutive  years, 
or  shall  fail,  neglect  or  refuse  to  observe  and  comply 
with  any  of  the  conditions  herein  contained,  or  in  event 
that  this  permission  shall  be  revoked,  then  all  rights 

of  the  permittee  hereunder  shall  forthwith  cease  and 
determine . 

8.  Should  the  permittee  fail,  neglect  or  refuse  to  do  within 
reasonable  time  any  work  required  to  be  done  by  the  per- 
mittee under  the  conditions  herein,  the  Public  Utilities 
Commission  shall  have  power  to  do  said  work  at  the  expense 

of  the  permittee,  which  expense  the  permittee  shall  pay  upon 
demand. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com- 
missioner Murphy,  the  following  resolution  was  unanimously  (1) 
adopted:  y 

RESOLUTION  NO.  57 

WHEREAS,  The  Hetch  Hetchy  project,  a 
department  under  the  Public  Utilities  Commission, 
having  heretofore  filed  with  the  said  Commission 
a  bid  for  the  completion  of  the  Coast  Range  tunnels 
of  the  Hetch  Hetchy  project  and  said  bid  being  the 
lowest  bid  of  those  submitted  for  said  work,  and 
said  bid  having  been  referred  to  the  Controller  of 
the  City  and  County  of  San  Francisco  for  investi- 
gation and  having  been  approved  by  him. 

RESOLVED,  That  the  said  contract  for  said 
work  is  awarded  to  the  said  department  to  be 
carried  on  under  the  supervision  and  direction  of 
the  said  Public  Utilities  Commission,  and  that  all 
other  bids  are  hereby  rejected. 

On  motion  of  Commissioner  Filmer,  seconded  by  Com-  (2) 
missioner  Eddy,  the  following  resolution  was  unanimously  V 
adopted: 
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RESOLUTION  NO.  58 

RESOLVED,  That  during  the  construction 
of  the  Coast  Range  tunnels,  the  Hetch  Hetchy  project 3 
a  department  under  the  Public  Utilities  Commission, 
furnish  to  the  Public  Utilities  Commission  every 
ten  days,  beginning  August  1st,  1932,  a  tabulated 
statement  showing  in  detail  the  work  done  on  said- 
project  during  the  preceding  ten  days,  the  cost 
thereof,  the  progress  made,  and  also  comparative 
figures  and  data,  based  upon  the  bid  heretofore 
submitted  by  said  department,  showing  the  prior 
estimates  for  all  said  v*ork  both  as  to  time,  cost 
and  materials  used. 

A  motion  by  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  that  all  papers  submitted  to  the  Commission  in  reference  to. 
Hetch  Hetchy  tunnel  bids  and  contract  covering  the  Coast  Range  ' 
tunnels  be  filed  ,""as  unanimously  adopted. 

Thereupon  the  meeting  adjourned  at  8:A5  P.  M.  to 
resume  at  the  call  of  the  chair. 


Secretary 
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MINUTES  OF  THE  TWENTY  SECOND  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OF  THE 
FINANCE  COMMITTEE  OF  THE  BOAR  D  OF  SUPERVISORS  ON  AUGUST  8TH,  1932. 


The  following  commissioners  were  present: 

Commissioners  Byington,  Filmer,  Murphy,  McCallum  and  Eddy. 

President  Lewis  F.  Byington  presided. 

The  minutes  of  the  21st  regular  meeting  of  the  Public 
Utilities  Commission  held  on  July  25th,  1932,  were  unanimously 
adopted. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  progress  payments  were  unanimously  approved 
for  payment: 

Final  payment  H  H  W  S  Contract  No.  131  for  furnishing  and 
delivering  power  transformers  for  the  pumping  stations  on  Corral 
Hollow  pipe  line  to  Moloney  Electric  Company  for  $5>°55»00- 

Also,  second  and  final  payment  H  H  W  S  Contract  No.  150  for 
furnishing  and  delivering  power  transformers  for  Seco  Substation  - 
Moloney  Electric  Company  for  |5,7l8*75« 

Also,  final  payment  HEWS  Contract  No.  1 5U-  for  furnishing 
and  delivering  synchronous  motors  for  pumping  stations  on  Corral 
Hollow  pipe  line  -  Electric  Machinery  Mfg.  Co.  for  $11,157.50. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  59 

RESOLVED,  That  lease  of  that  certain  portion 
of  Alameda  Pipe  Linjs  right-of-way,  commencing  at 
the  North  line  of  the  Marsh  road  and  extending 
northerly  125* ,  more  or  less,  the  full  width  of 
said  right-of-way  (50')  and  containing  O.1I4.  acre, 
more  or  less,  at  an  annual  rental  of  $10.00  to 
Mrs.  Millis  Horn,  is  hereby  approved. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  60 

RESOLVED,  That  the  Mayor  and  the  Clerk  of  the 
Board  of  Supervisors  be  and  they  are  hereby  requested 
to  execute  in  behalf  of  the  City  and  County  of  San 
Francisco  that  certain  lease  agreement,  dated  December 
10,  1931>  between  N.._M.  Freltas  et  ux. ,  as  the  lessor, 
and  the  City  and  County  of  San  Francisco,  as  the  lessee, 
for  using  certain  land  in  Section  55,  T  3  S,  R  I4.  E, 
M  D  B  &  M,  San  Joaquin  County,  California,  in  connection 
with  the  construction  of  the  Coast  Range  tunnel  of  the 
JHetch  Hetchy  Aqueduct,  at  a  rental  of  $100.00  per  year. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  6l 

RESOLVED,  That  the  contract  agreement  for  the 
JLns  t  all  at  i  on  of  gas  furnace  in  the  hot  water  heating 
boiler  installed  in  the  office  building  at  the  San 
Francisco  Municipal  Airport  for  the  sum  of  $151.75, 
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and  the  agreement  for  gas  service  to  said 
Municipal  Airport  for  one  year  on  and  after  date 
of  meter  set,  under  Heating  Schedule  G  2  H  N,  are 
unanimously  approved. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  62 

WHEREAS,  Hon.  J.  W.  Poole,  Supervisor  Third  District, 
San  Mateo  County,  has  requested  by  letter  dated  May  11, 
1952,  permission  to  use  for  roadway  purposes,  certain 
lands  of  the  City  and  County  of  San  Francisco  now  under 
the  control  of  the  San  Francisco  Water  Department,  and 
the  General  Manager  of  said  Water  Department  has  recommend- 
ed that  such  permission  be  granted,  THEREFORE  BE  IT 

RESOLVED,  That  the  County  of  San  Mateo,  hereinafter 
called  the  "permittee",  be  and  is  hereby  granted  per- 
mission to  use  for  roadway  purposes  the  following  des- 
cribed land  of  the  City  and  County  of  San  Francisco 
situate  in  San  Mateo  County,  California,  to  wit: 

Parcel  #1^2 :  "Strip  Through  North  Fair  Oaks 
on  Alameda  Pipe  Line"  described  in  deed  from 
the  Spring  Valley  Water  Company  to  the  City 
and  County  of  San  Francisco  dated  March  3>  19 3^, 
and  recorded  on  the  same  date  in  the  office  of 
the  County  Recorder  of  San  Mat eo  County  in 
Volume  l$l  of  Official  Records  at  page  1  et  seq. 

The  portion  of  said  parcel  to  be  so  used  by  said 
permittee  is  described  as  follows  to -wit : 

A  strip  of  land  which  shall  not  exceed  12  feet 
in  width  as  measured  at  a  right  angle  to  the 
northerly  line  of  Dumbarton  Lane,  commencing 
at  the  junction  of  the  southeasterly  line  of 
Fifth  Avenue  and  the  northerly  line  of  Dumbarton 
Lane,  if  Fifth  Avenue  were  projected  in  a  straight 
line  northeasterly;  thence  easterly  along  the 
northerly  line  of  Dumbarton  Lane  to  the  junction 
of  the  southeasterly  line  of  Ninth  Avenue  and 
the  northerly  line  of  Dumbarton  Lane,  if  s aid 
Ninth  Avenue  were  projected  nor theast er ly  in  a 
straight  line;   said  lane  and  avenues  being  so 
designated  on  maps  of  the  North  Fair  Oaks 
Subdivision. 

This  permission  is  g ranted  subject  to  the  following 
conditions  and  shall  not  become  effective  until  official 
action  has  been  taken  by  the  Board  of  Supervi sors  of 
said  San  Mateo  County  at  a  regular  meeting  of  said  Board 
accepting  this  permit  and  the  t  erms  and  conditions  hereof • 

1.  This  permission  does  not  constitute  a  deed  nor  grant  of 
an  easement  by  the  City ,  is  not  transferable    nor  assign- 
able without  approval  by  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  and  is  r  evocable 

at  any  time  at  the  will  of  said  Public  Utilities  Commission. 

2.  The  construe tion  and  maintenance  of  said  roadway  on  the 
City  land  shall  be  satisfactory  to  the  General  Manager 
of  the  San  Francisco  Water  Department. 
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3.    Should  the  permittee's  roadway  be  found  to  interfere  at 
any  time  with  any  pipe,  pipe  line,  tov/er  line  or  other 
structure  constructed  or  hereafter  to  he  constructed  by 
the  City,  or  with  any  operations  of  the  City,  or  with  any 
use  by  the  City  of  the  lands  affected  hereby,  the  permittee 
shall  upon  receipt  of  notice  so  to  do  proceed  to  move  at 
its  own  expense  any  part  or  all  of  said  roadway  to  a  location 
satisfactory  to  the  General  Manager  of  the  San  Francisco 
Water  Department  in  order  to  avoid  or  eliminate  such  inter- 
ference, and  shall  complete  such  removal  within  such  reason- 
able time  limit  as  may  be  fixed  in  said  notice,  or,  if  so 
agreed  by  the  permittee  and  the  General  Manager  of  said 
Water  Department,  the  permittee  may  instead  of  making  such 
removal  pay  to  the  City  the  amount  of  any  expense  to  which 
the  City  may  be  put  as  a  result  of  such  interference. 

1}..    The  permittee  shall  at  all  times  keep  the  City  lands  in 
good,  safe  and  sightly  condition,  so  far  as  affected  by  the 
permittee's  use  thereof, 

5.  Neither  the  City  nor  any  Board,  nor  Commission  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
said  roadway  from  any  cause  whatsoever. 

6.  The  permittee  shall  be  responsible  and  liable  for  any 
injury  to  persons  or  damage  to  structures  or  property  due 
directly  or  indirectly  to  the  maintenance,  use  or  presence 
of  said  roadway  on  the  City  lands,  and  shall  promptly  pay 
any  just  claim  for  compensation  for  such  injury  or  damage. 

7«  In  event  that  the  permittee  shall  abandon  the  use  of  said 
roadway  on  the  City's  lands,  or  shall  not  use  the  same  for 
any  continuous  period  of  t  wo  years,  or  shall  not  construct 
the  roadway  as  hereby  permitted  within  one  year  from  the 
date  hereof,  or  shall  fail  to  observe  or  comply  with  any 
of  the  conditions  herein  contained,  or  in  event  of  revoca- 
tion of  this  permit,  all  right  of  the  permittee  under  this 
permit  shall  forthwith  cease  and  determine. 

8.     Should  the  permittee  fail  to  perform  within  reasonable 
time  any  work  that  may  be  required  of  it  by  the  Public 
Utilities  Commission  of  the  City  and  County  of  San 
Francisco  under  the  conditions  of  this  permit,  said 
Commission  shall  have  the  right  to  perform  such  work 
and  to  recover  from  said  permittee  the  amount  of  all 
expense  incurred  by  said  Commission  in  connection  with 
the  performance  of  such  work. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  , 
Eddy,  the  following  resolution  was  unanimously  adopted:  (l) 

RESOLUTION  NO.  65 

WHEREAS,  A.  R.  Johnson  has  requested  by  letter 
dated  May  26,  1952,  permission  to  use  the  private 
roadway  and  to  construct,  maintain  and  use  a  board 
walk  and  also  to  cross  the  Hetch  Hetchy  pipe  line 
over  and  across  certain  lands  of  the  City  and  County 
of  San  Francisco  now  under  the  control  of  the  San 
Francisco  Water  Department,  and  the  General  Manager 
of  the  said  Water  Department  has  recommended  that 
such  permission  be  granted,  THEREFORE  BE  IT  RESOLVED 

THAT  A.  R.  Johnson,  hereinafter  called  the 
"permittee",  be  and  is  hereby  granted  Dermis  si on t 
first,  to  use  that  certain  private  roadway  from  the 
edge  of  the  marsh  land  west  of  Newark,  Alameda  County, 
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California,  to  the  first  bridge  on  said  roadway 
across  a  small  "branch  of  Newark  Slough;  second,  to 
construct,  maintain  and  use  a  board  walk,  not  to 
exceed  two  (2)  feet  in  width,  from  the  south  line 
of  said  roadway  at  said  bridge  southerly  to  the 
Hetch  Hetchy  pipe  line  trestle,  thence  by  means 
of  steps  or  ladder  over  said  pipe  line,  and  thence 
southerly  by  board  walk  to  the  southerly  boundary 
line;  being  over  and  across  the  following  desoribed 
land  of  the  City  and  County  of  San  Francisco  in 
Alameda  County,  California,  to-wit: 

Parcel  #hr9  "Alameda  Pipe  Line  Lands"  described 
in  deed  from  the  Spring  Valley  Water  Company  to 
the  City  and  County  of  San  Francisco  dated  March 
3,  1930  and  recorded  March  3,  I93O  in  Liber  235O 
of  Official  Records  of  Alameda  County  at  page  1 
et  seq. 

This  permission  is  granted  subject  to  the  following 
conditions  and  shall  not  become  effective  until  receipt 
by  this  commission  from  the  Permittee  of  a  letter  accept- 
ing this  permission  subject  to  its  conditions: 

1.  Said  permittee  shall  at  all  times  keep  the  gate  at  the 
entrance  to  said  property  locked  after  passing  through 
same,  and  he  shall  also  protect  the  crossing  over  said 
Hetch  Hetchy  pipe  line  by  two   (2)  feet  in  width  of 
planking  similar  to  the  board  walk, 

2.  This  permission  does  not  constitute  a  deed  nor  grant 
of  an  easement  by  the  City,  is  not  transferable  nor 
assignable  without  approval  by  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco, 
and  is  revocable  at  any  time  at  the  will  of  said 
Public  Utilities  Commission. 

3»    The  manner  of  construction,  installation,  repair  and 
future  alteration  of  the  permittee's  board  walk  within 
and  over  the  City's  lands  shall  be  satisfactory  to  the 
General  Manager  of  the  San  Francisco  Water  Department. 

I4..     Should  the  permittee's  board  walk  be  found  at  any  time 
to  interfere  with  any  pipe,  pipe  line,  tower  line  or 
other  structure  constructed  or  hereafter  to  b*e  con- 
structed by  the  City,  or  with  any  operations  of  the  City, 
or  with  any  use  by  the  City  of  the  lands  affected  hereby, 
the  permittee  shall  upon  receipt  of  notice  to  that  effect 
proceed  to  make  at  his  own  expense  any  alterations  to  said 
board  walk  satisfactory  to  the  General  Manager  of  the  San 
Francisco  Water  Department  in  order  to  avoid  or  eliminate 
such  interference,  and  shall  complete  such  alterations 
within  such  reasonable  time  limit  as  may  be  fixed  in  said 
notice  or,  if  agreed  by  the  permittee  and  the  General 
Manager  of  the  said  Water  Department,  the  permittee  may 
instead  of  making  such  alterations  pay  to  the  City  the 
amount  of  any  expense  to  which  the  City  may  be  put  as  a 
result  of  such  interference. 

5.  The  permittee  shall  at  all  times  keep  the  City  lands  in 
good,  safe  and  sightly  condition,  so  far  as  affected  by 
the  permittee's  operations. 

6.  Neither  the  City  nor  any  Board  nor  Commission  or  officer 
thereof  shall  be  held  responsible  or  liable  for  damage  to 
said  board  walk  from  any  cause  whatsoever. 
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7«    The  permittee  shall  "be  responsible  and  liable  for  all 
damage  to  persons,  structures  or  property  due  directly 
or  indirectly  to  the  construction,  installation,  mainten- 
ance, use  or  presence  of  said  "board  walk  over  or  across 
the  City's  lands,  and  shall  promptly  pay  any  just  claim 
for  compensation  for  such  damage. 

8.  In  event  that  the  permittee  shall  abandon  the  use  of  said 
board  walk  over  the  City's  lands,  or  shall  not  use  the  same 
for  any  continuous  period  of  two  years,  or  shall  not  con- 
struct said  board  walk  within  one  year  from  the  date  hereof, 
or  shall  fail  to  observe  and  comply  with  any  of  the  condi- 
tions herein  contained,  or  in  event  of  revocation  of  this 
permit,  all  right  of  the  permittee  under  this  permit  shall 
forthwith  cease  and  determine. 

9.  Should  the  permittee  fail  to  perform  within  reasonable  time 
any  work  that  may  be  required  of  him  by  the  Public  Utilities 
Commission  under  the  conditions  of  this  permit,  said  Com- 
mission shall  have  the  right  to  perform  such  work  and  to 
recover  from  said  permittee  the  amount  of  all  expense 
incurred  by  said  Commission  in  connection  with  the  perform- 
ance of  such  work. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  6ij. 

RESOLVED,  that  the  contract  for  the  following 
improvement  to  be  made  for  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco, 
in  pursuance  of  the  provisions  of  the  Charter  of 
said  City  and  County,  to-wit: 

FOR  THE  LAYING  OF  AN  8  INCH  CAST  IRON  PIPE 
LINE  IN  JEFFERSON  STREET  FROM  POWELL  TO  LEAVENWORTH 
STREETS,   SAN  FRANCISCO  WATER  DEPARTMENT. 

Be  and  the  same  is  hereby  awarded  to  J.  O'Shea, 
Inc.,  they  being  the  lowest  regular  and  responsible 
bidder  therefor;  at  the  following  prices,  to-wit: 

Bbem  1.  Excavation,  backfill  and  removal  of  surplus  ' 
material  of  specified  trench  17"  wide  by  Ij.0" 
deep  as  shown  on  plans,  thirty-one  cents  ($0.31) 
per  lin.  ft. 

Item  2.  Excavation,  backfill  and  removal  of  surplus 
material,  as  ordered,  outside  of  specified 
trench  limits,  one  dollar  and  twenty-five 
cents  ($1.25)  per  cubic  yd. 

Item  3»  Installing  pipe,  complete,  including  valves 

and  fittings,  gate  boxes  and  all  other  appur- 
tenances, but  not  including  the  making  of 
joints,  two  dollars  and  ten  cents  ($2.10)  per  ton. 

Item  Ij..  Making  mineraiead  joints,  measurement  to  be  made 
on  inside  diameter  of  joint,  forty  cents  ( $0 •I4.O ) 
per  lin.  ft.  of  joint. 

Total  contract  price  based  on  estimated 

quantities    I895.7O 

To  be  paid  out  of  Appropriation  No.  220  -'1932-1933, 
And  all  other  bids  received  for  the  above 
described  improvements  are  hereby  rejected. 
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On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  65 


RESOLVED,  That  Resolution  No.  57,  adopted  on  the 
25th  day  of  July,  1932,  be  and  the  same  is  hereby 
amended  by  adding  thereto  the  following  provisions: 

"BE  IT  FURTHER  RESOLVED,  That  the  estimated 
cost  on  estimated  quantities  at  the  unit  prices 
specified  by  Hetch  Hetchy  Project  Department 
for  the  completion  of  the  Coast  Range  Tunnels 
is  in  the  amount  of  15,257,665.00  as  of  June  20th,  1932. 

BE  IT  FURTHER  RESOLVED,  That  the  Controller 
be  advised  of  the  award  of  contract  herein  made, 
and  that  all  expenditures  for  meeting  the  cost 
of  the  work  described  in  the  proposals  for  con- 
structing the  Coast  Range  Tunnels,  and  all 
materials,  supplies,  and  labor  necessary  for 
the  completion  of  the  terms  of  the  contract, 
be  and  the  same  are  hereby  directed  to  be  paid 
out  of  any  funds  remaining  on  hand  from  the 
sale  of  the  Hetch  Hetchy  Bonds  dated  July  1, 
1928,  and  from  the  proceeds  of  sale  of  the 
Hetch  Hetchy  Bonds  dated  June  1,  1932>  and  the 
5-3/L$  Hetch  Hetchy  Bonds  dated  June  1,  1932." 

On  moti on  of  Commissioner  McCallum,  s  econded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  66 

RESOLVED,  That  the  Mayor  and  the  Board  of  Supervisors 
are  respectfully  requested  to  execute,  on  behalf  of  the 
City  and  County  of  San  Francisco ,  duplicate  counterparts 
of  a  written  agreement  between  Edwin  T .  Jasper,  et  al . , 
and  the  City  and  County  of  San  Francisco,  a  municipal 
corporation,  ext ending  said  time  limit  of  deed  to  and 
until  October  1,  1953?  subject  to  all  conditions  con- 
tained in  said  deed,  as  authorized  by  Re  so  lution  2lj.,7^6 
New  Series,  of  the  Board  of  Supervisors,   said  deed  dated 
November  21,  1925,  covering  a  sub- surface  easement  for 
a  portion  of  the  Foothill  Tunnel  of  the  Hetch  Hetchy 
Aqueduct  in  Tuolumne  County,  California. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  following  resolution  w  as  unanimously  adopted: 

RESOLUTION  NO.  67 

RESOLVED,  that  Re  so  lution  No.  I4.O,  adopted  June 
27,  1932*  be  and  the  same  is  hereby  amended  by  striking 
out  the  words  "Crocker  First  National  Bank  of  San 
Franc i sco "  and  adding  in  lieu  thereof  the  words  "Pacific 
National  Bank  of  San  Francisco" . 

On  motion  of  Commissioner  McCallum,   seconded  by  Commissioner 
Filmer,  the  following  r e so lution  was  unanimously  adopted: 

RESOLUTION  NO.  68 

RESOLVED,  That  the  Controller  is  hereby  requested 
to  draw  his  warrant  in  favor  of  the  Department  of  the  - 
Interior  of  the  United  States,  in  the  amount  of  TWO 
HUNDRED  FIFTY  THOUSAND  DOLLARS  (#250,000)  which  said 
sum  of  money  is  to  be  used  by  the  United  States  Depart- 
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ment  of  the  Interior  in  constructing  roads  in  the 
Yo semite  National  Park  in  conformity  with  the  terms 
of  the  Raker  Act  and  that  certain  document  dated  at 
Washington  the  8th  day  of  December,  1930,  "between  the 
Secretary  of  the  Department  of  the  Interior  of  the 
United  States,  and  representatives  of  the  City  and 
County  of  San  Francisco,  and 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  to 
draw  his  warrant  against  appropriation  item  No,  284  as 
set  forth  in  Bill  No*  9558/  Ordinance  No,  9135,  1931-32  budget. 

A  motion  by  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  that  the  first  progress  payment,  San  Francisco  Municipal 
Airport  Contract  ...  D  2$',  for  furnishing  and  operating  c0  and  50 
H.  P.  type  tractors  used  in  grading  and  filling  at  the  San 
'Francisco  Municipal  Airport,  to  Meyer  Rosenberg,,  for  $l,lj.85.20,  ^ 
be  approved  for  payment,  was  unanimously  carried. 

On  invitation  of  Manager  Cahill,  the  West  of  Twin  Peaks 
Boosters'  Club  was  given  a  hearing  on  the  subject  of  elimination 
of  proposed  reservoir  at  jOcean  Avenue  and  Phelan  Avenue.  Proponents  (2) 
and  opponents  were  heard,  and  the  matter  was  put  over  for  further  y 
study. 

Thereupon  the  meeting  adjourned  at  9^30       H*>  to  resume 
at  the  call  of  the  Chair. 


Approved: 


Secretary . 
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MINUTES  OF  THE  TWENTY  THIRD  REGULAR  MEETING  OP  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OP  THE - 
FINANCE  COMMITTEE  OP  THE  BOARD  OF  SUPERVISORS  ON  AUGUST  22ND,  1932, 


The  following  commissioners  were  present: 

Commissioners  Byington,  Murphy,  Filmer ,  Mc Galium  and  Eddy. 

President  Lewis  F.  Byington  presided* 

The  minutes  of  the  twenty  second  regular  meeting  of  the 
Public  Utilities  Commission  held  on  August  8th,  1932*  were  (l) 
unanimously  adopted. 

Upon  motion  of  Commissioner  McCallum,   seconded  "by  Commissioner 
Eddy,  the  following  re so lution  was  unanimously  approved: 

RESOLUTION  NO.  69 

WHEREAS,  it  appears  that  on  the  3rd  day  of  April,  1932, 
DONALD  LOVE  sustained  a  compound  comminuted  fracture  of 
both  the  tibia  and  fibula  of  his  left  leg,  concussion  of 
the  brain  and  numerous  abrasions  and  contusions  of  his 
body,  by  reason  of  being  struck  by  a  bus  owned  and  operated 
by  the  City  and  County  of  San  Francisco,  and  (2) 

WHEREAS ,  it  appears  that  said  DONALD  LOVE  has  filed 
suit  against  this  City  and  County  for  damages  in  the  sum  of  v 
I257125.00,  and 

WHEREAS ,  after  investigation  of  the  facts  and  circum- 
stances of  said  accident ,  the  City  Attorney  has  recommended 
settlement  and  compromise  of  said  cause  of  action  in  the 
sum  of  $1,750.00,  and  that  said  facts  and  circumstances  of 
said  accident  have  been  brought  to  the  attention  of  the 
Public  Utilities  Commission,  now,  therefore,  it  Is 

RESOLVED,  That  said  Public  Utilities  Commission  hereby 
approves  and  ratifies  said  recommendation  of  compromise  and 
settlement  of  said  cause  of  action  in  the  sum  of  $1,750*00. 

On  motion  of  Commissioner  Eddy ,   seconded  by  Commissioner 
Pilmer,  the  following  re so lution  was  unanimously  adopted: 

RESOLUTION  NO.  70 

RESOLUTION  appointing  F.  W.  Lafrentz  &  Co..  Bullock.  ¥ 
Kellogg  &  Mit chell  to  make  annual  audit  of  Municipal 
Railway  for  period  ended  June  30,  1932,  for  $1,200.00; 
and,  appointing  Hood  and  Strong  to  make  annual  audit  y 
of  Hetch  Hetchy  Power  Operative  Fund  for  fiscal"  year 
ended  June  30,  1952,  for  the  sum  of  $860.00;  and,  l*J 
appointing  Hood  and  Strong  to  make  audit  of  San  ✓ 
^Francisco  Water  Department  for  f i  seal  year  ended 
June  30,  1932,  for  the  sum  of  $1,830.00;  and,  appoint-  y 
ing  Hood  and  Strong  to  make  audit     E*  Hetch  He  1 
struct ion  Fund  for  fiscal  year  ended  June  30 ,  1932,  for 
the  sum  of  $860.00. 

On  motion  of  Commissioner  Filmer ,  seconded  by  Commissioner 
Murphy,  the  following  progress  payments  were  unanimously  approved  (M 
for  payment: 

Second  progress  payment  for  the  construction  of  a  cottage, 
barn,  garage  and  cesspool  at^gawyer  Camp,  San  Mateo  County .  S  FW  D    *  (a) 
Contract  No.  21,  Resolution  No.  15,  to  EInar  C.  Petersen  f or "$1966 .00. 

Also,  first  progress  payment  for  the  construction  of  Crystal   y  (ft) 
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Springs  Aqueduct  supply  pipe  line  San  Mateo  County  S  F  W  D  No.  15, 
Resolution  Wo.  1I4.,  to  Western  Pipe  and  Steel  Company  for  |b9^3«7^« 

Also,  sixth  and  final  progress  payment  for  the  construction 
of  Crystal  Springs  Aqueduct  S  F  W  D  Contract  No*  lit,  under  resolu-  ^(c) 
tion  No.  II513O  (SS)  adopted  September  3rd,  1931,  to  MacDonald  & 
Kahn,  Ltd.,  for  $1375.00* 

Also,  eighth  progress  payment  H  H  W  S  Contract  No.  12k  for  (d) 
grading  and  surfacing  the  Mather-Hetch  Hetchy  Road  under  Resolution 
No.  114611  (SS)  adopted  July  10th,  1931,  to  A.  G.  Raisch  for  $18,008.77. 

Also,  eleventh  progress  payment  H  H  W  S  Contract  No.  126  for 
hauling  cement,  sand  and  gravel  under  Resolution  No.  11  5®kh  (ss)  (©) 
adopted  August  26th,  1931 9  to  Savage  Transportation  Co.  for  $3614..  05. 

Also,  seventh  progress  payment  H  H  W  S  Contract  No.  129  for 
the  construction  of  Corral  Hollow  pipe  line,  Hetch  Hetchy  Water       v/  (f ) 
Supply  Project,  Resolution  No.  II567I1-  (SS)  adopted  November  6th, 
1931,  to  Youdall  Construction  Co.  for  $17,288.85. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted:  V  (1) 

RESOLUTION  NO.  71 


RESOLVED,  That  the  Public  Utilities  Commission 
recommend  to  the  Board  of  Supervisors  the  passage  of 
a  resolution  extending  the  time  to  April  1st,  1933* 
in  which  to  settle  the  claim  of  R.  L.  Price?  et  ux, 
for  damage  to  their  spring  alleged  to  have  been  caused 
by  the  construction  of  the  Foothill  Tunnel  of  the  Hetch 
Hetchy  Aqueduct. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  v  (2) 

Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  72 

RESOLVED,  That  the  Public  Utilities  Commission  recommend 
to  the  Board  of  Supervisors  the  passage  of  a  resolution  author- 
izing acceptance  of  a  deed  from  Daniel  Riley,  Jr.,  to  an  ease- 
jnent  for  the  Newark-San  Lorenzo  Pipe  Line  in  Alameda  County. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted:  (3) 

RESOLUTION  NO.  73 


WHEREAS,  This  Commission  in  advertising  for  bids 
for  the  furnishing  to  the  City  and  County  of  San  Francisco , 
gas  and  electricity  for  lighting  its  streets  and  public 
buildings,  inadvertently  provided  in  said  advertisement 
for  said  bids  that  the  amount  of  the  bond  to  be  furnished 
by  the  successful  bidder  for  the  faithful  performance  of 
his  contract .   should  be  Four  Hundred  Twenty-Five  Thousand 
Dollars  ($2j25 ,000.00 ) ,  and 

WHEREAS,  Ordinance  No.  9.O861  adopted  by  the  Board 
of  Supervisors  and  providing  and  establishing  the  method 
by  which  materials,  equipment,  supplies  and  contractual 
service  shall  be  purchased,  requires  a  bond  to  be  furnish- 
ed by  the  successful  bidder  for  the  furnishing  of  said 
materials,  equipment,   supplies  and  contractual  service, 
in  the  sum  of  not  less  than  Ten  Percent  (10%)  of  the 
amount  to  become  due  under  the  contract  for  said  supplies, 
service,  etc.,  and 
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WHEREAS,  the  only  bidder  for  the  furnishing  of  gas 
and  electricity  to  the  City  and  County  of  San  Francisco 
was  the  Pacific  C-as  &  Electric  Company,  and  that  the 
amount  to  become  due  to  said  Pacific  Gas  &  Electric 
Company  for  said  gas  and  electricity  to  be  furnished 
under  its  said  contract,  will  not  exceed  the  sum  of 
Eight  Hundred  Fifty  Thousand  Dollars  ($850, 000,00 ) , 
now,  therefore, 

BE  IT  RESOLVED,  That  the  amount  of  bond  to  be  given 
by  the  Pacific  Gas  &  Electric  Company  for  the  faithful 
performance  of  its  contract  with  the  City  and  County  of 
San  Francisco,  be,  and  the  same  is  hereby  fixed  in  the 
sum  of  Eighty-five  Thousand  Dollars  ($85,000.00),  and 
that  any  and  all  Resolutions  or  Orders  of  this  ""'Commissi on 
fixing  its  said  bond  in  any  other  sum,  are  hereby  repealed. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  the  following  resolutions  were  unanimously  adopted: 

RESOLUTION  NO.  7I4. 


WHEREAS,  Notice  of  Hart man  Brothers  has  been 
duly  given,  terminating  that  certain  existing,  contract 
and  lease  between  said  Hartman  Brothers  and  the  City 
and  County  of  San  Francisco,  which  said  lease  was 
approved  by  the  Board  of  Supervisors  under  Resolution  (1) 
No.  32665  dated  June  l6th,  193O,  effective  from,  and 
after  November  1st,  1932,  thereby  exercising  option 
granted  to  them  by  said  lease  to  so  terminate  the  same. 

RESOLVED,  That  in  accordance  with  said  notice  of 
termination  of  said  lease,  as  of  November  1st,  1932, 
the  said  lease  is  hereby  so  terminated. 

Also,     RESOLUTION  NO.  75 

WHEREAS,  the  lease  of  the  Calaveras  Cattle  Range 
comprising  12,ij.OO  acres  will  terminate  on  October  1st, 
1932,  and 

WHEREAS,  it  is  recommended  that  bids  for  leasing 
this  range  be  invited  for  a  five  year  period  on  the 
basis  of  a  graduated  scale,  increasing  from  the  amount 
bid  for  the  first  year's  rental,  depending  upon  the  s 
market  price  of  steers,  in  accordance  with  the  terms 
and  conditions  of  a  proposed  lease. 

RESOLVED,  That  the  Commission  advertise  for  bids 
for  lease  of  the  Calaveras  Cattle  Range  of  the  San 
Francisco  Water  Department,  consisting  of  approximately 
12,14-00  acres  in  Alameda  and  Santa  Clara  Counties  for  a 
term  of  five  years  from  November  1st,  1932,  on  the  basis 
of  a  graduated  scale  increasing  from  the  amount  bid  for 
the  first  year's  rental,  depending  upon  the  market  price 
of  steers,  in  accordance  with  the  terms  and  conditions  of 
a  proposed  lease  submitted  by  the  Water  Department. 

Also,     RESOLUTION  NO.  76 


RESOLVED,  That  the  City  advertise  for  bids  for  the 
gathering  and  delivering  of  the  walnut  crop  in  the  Sunol. 
Alameda  County,  orchard  in  Sunol,  California,  for  the  /  (3) 

season  of  1932,  specifications  W  D  No.  26. 

The  Public  Utilities  Commission  reserves  the  right 
to  reject  any  and  all  bids. 
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and  also, 


RESOLUTION  NO.  77 


RESOLVED,  That  the  City  advertise  for  bids  for  the 
laying  of  8!>  cast  iron  pipe  line  in  Army  and  Kansas  Streets 
from  Hampshire  to^Sonth  of  25th  Street. 

The  Public  Utilities  Commission  reserves  the  right  to 
reject  any  and  all  bids. 

On  motion  of  Commissioner  Mc Galium,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  unanimously  adopted: 


WHEREAS ,  it  appears  to  the  Public  Utilities  Commission 
that  the  present  schedule  for  stand-by  charges  for  automatic 
sprinkler  systems  is  higher  than  the  reasonable  costs  there- 
of to  the  San  Francisco  Water  Department,  now,  therefore, 

BE  IT  RESOLVED,  That  this  Commission  does  hereby  fix 
Monday,  the  12th  day  of  September,  1932,  at  eight  o'clock 
P.  M.  of  said  day,  in  the  meeting  room  of  said  Commission 
in  the  City  Hall  in  the  City  and  County  of  San  Francisco 
as  the  time  and  place  for  a  public  hearing  on  the  matter 
of  revising  the  schedule  of  r at e s  to  be  charged  by  the 
San  Francisco  Water  Department  for  stand-by  charges  for 
automatic  sprinkler  systems,  and  the  Secretary  of  this 
Commission  is  hereby  directed  to  publish  in  the  official 
newspaper  of  the  City  and  County  of  San  Francisco  for 
five  (5)  days,  a  notice  of  intention  of  this  Commission 
to  revise  said  schedule  of  rates. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 


RESOLVED,  That  the  Board  of  Supervisors  be 
requested  to  establish  a  revolving  fund  in  the  sum  of 
$150.00  to  be  known  as  "Street  Lighting  Revolving  Fund" 
and  that  said  fund  be  used  for  the  purpose  of  making 
such  payments  as  can  not  be  conveniently  paid  by  demands 
drawn  upon  the  Treasurer  and  approved  by  the  Controller, 
which  said  revolving  fund  shall  be  deposited  in  Pacific 
National  Bank  of  San  Francisco. 

AND  BE  IT  FURTHER  RESOLVED,  That  withdrawals  from 
said  fund  for  the  purpose  stated  may  be  made  by  checks 
signed  by  any  two  of  the  following  appointees  of  this 
Commission: 


On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 


RESOLUTION  NO.  78 


RESOLUTION  NO.  79 


E.  G.  Cahill 
Paul  J.  Ost 
J .  J .  Sharon 
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RESOLUTION  NO,  80 


RESOLVED,  That  the  contract  for  the  following  Improve- 
ment to  he  made  by  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  in  pursuance  of  the 
provisions  of  the  Charter  of  said  City  and  County,  to  wit:  - 

For  the  construction  of  the  Sunol  Storehouse  under 
Hetch  Hetchy  Water  SuppIv  Contract  No>  1^8.  "be.  and  the 
same  is  hereby  awarded  to  the  Empire  Construction  Co.,  Ltd., 
it  being  the  loY/est  and  responsible  bidder  therefore  at  the 
following  prices,  to  wit:  - 

Item  1.     Constructing  storehouse  with  aprons 

for  the  lump  sum  of  t  2, 318,00 

Item  2.     Constructing  sprinkler  system  for 

the  lump  sum  of  300.00 

Item  3*    Constructing  storage  platform 

for  the  lump  sum  of  y0-00 

Item  !{.♦     Excavation  of  170  cubic  yards 

(estimated)  @  7<V  Per  cubic  yard  - 

total  amount  for  Item  I4.  -  119*00 

Item  5«    Additional  concrete  for  foundation 

(estimated)     5  cubic  yards  ©  |li}..00  - 

total  amount  for  Item  5  -  "JO ,00 

Total  amount  of  all  Items  -  f  2,877.00 

All  other  bids  received  for  the  above  described 
improvement  are  hereby  rejected. 


Upon  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,  the  following  resolutions  were  unanimously  adopted:  / 

RESOLUTION  NO.  8l 


RESOLVED,  That  this  Commission  hereby  approves 
the  compromise  settlement  and  release  of  claim  of 
M ar g ar e t  W al sh  In  the  sum  of  f 75^*00,  the  same  being 
compromise  settlement  of  Action  No.  23539  in  the 
Superior  Court  filed  against  the  City  and  County  of 
San  Francisco  by  said  Margaret  Walsh  wherein  she 
alleges  to  have  received  injuries  while  alighting 
from  Municipal  street  car  at  intersection  of  Judah 
Street  and  Jlfih.  Avenue* 

Al so ,     RESOLUTION  NO.  82 

RESOLVED,  That  this  Commission  hereby  approves 
the  compromise  settlement  and  release  of  claim  of 
Catherine  Marshall,  wife  of  John  D.  Marshall,  Mary 
Fairbairn  and  Elizabeth  Gray,  daughters  of  said 
John  D.  Marshall,  the  same  being  compromise  settle- 
ment by  reason  of  any  damage  for  personal  injuries 
or  death  of  John  Marshall  who  was  struck  by  Munic_i^ajL 
cs.v  nLn  on  June  20th,  1932,  while  crossing  Market 
Street  between  15th  and  l6th  Streets,  at  or  about 
3:55  P.  H. 

Upon  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted:  ^ 
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RESOLUTION  NO.  85 


RESOLVED,  That  this  Commission  authorize 
E.  G-.  Cahill,  Manager,  to  insure  the  various  risks 
°£  j|a*LJ!£§*y^  upon  the  expira- 

tion of  the  present  policies  covering  said  risks, 
as  follows:  - 


(1 

(2 
(3 

(1 
(2 

(3 

Ik 


Automobile  Public  Liability  and 

Property  Damage   .   .  . 

Automobile,  Fire  and  Theft.   •   .  .   .  • 

Automobile  non-ownership,   

And  - 

Safe  and  Burglary  ...... 

Robbery  and  Holdup.   ....    .  •  .   .  • 

Public  Liability  -  elevator  14-25  Mason 

Street  .... 


Boilers 


•III-, 656.5^  Premium 
322.55  w 

,      I69.28  » 
65I1..82  n 

358.914- 
815.20  " 


BE  IT  FURTHER  RESOLVED,  That  E.  G.  Caliill,  Manager,  be 
authorized  to  place  insurance  covering  public  liability  on 
all  the  operations  of  the  San  Francisco  Municipal  Airport 
in  limits  $100,000.00  and  ffOO,OOQ.OO  -  premium  of  $125 .80. 


Thereupon,  the  meeting  adjourned  at  8:15  P.  M.  to  resume  at 
the  call  of  the  Chair. 


Approved: 


Secretary 
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MINUTES  OP  AN  ADJOURNED  MEETING  AT  THE  CALL 
OP  THE  CHAIR  OF  THE  2  3RD  REGULAR  MEETING  OP  THE  PUBLIC 
UTILITIES  COMMISSION  IN  ROOM  222,  CITY  HALL,  ON  AUGUST  5OTH,  1932. 


The  following  members  were  present: 

Commissioners  Byington,  McCallum,  Eddy,  Pilmer  and  Murphy • 

President  Lewis  P.  Byington  presided. 

Manager  E.  G.  Cahill  read  a  report  on  his  investigation  of 

the  cave- in  which  occurred  in  the  tunnel  between  the  Mocho  Shaft 

and  the  Valle  Shaft  on  Sunday,  August  28,  1952,  which  follows: 

On  the  afternoon  of  Sunday,  August  28th,  at 
about  o'clock,  a  cave-in  took  place  in  the 

tunnel  between  the  Mocho  Shaft  and  the  Valle  Shaft, 
about  2,700  feet  east  of  the  Valle  Shaft.    It  burled 
five  men,  killing  them  instantly. 

Mr.  L.  T.  McAfee,  General  Manager  and  Chief 
Engineer  of  the  Hetch  Hetchy  Water  Supply,  went  to 
the  Valle  Shaft  and  took  charge  there  about  9*00  P.  M. 
Mr.  C.  R.  Rankin,  Construction  Engineer,  went  to  the 
Mocho  Shaft  Immediately,  and  took  charge  at  that  point. 
Prom  then  on,  those  two  menworked  for  30  hours  con- 
tinuously, directing  the  work  of  cutting  through  the 
slide  and  taking  out  the  bodies.    Helping  these  two 
men  were  Mr.  Wainer,  Safety  Engineer,  and  Mr.  Ryan 
and  Mr.  Lyons,  the  Assistant  Engineers.    The  skill  and 
system  with  which  these  men  carried  on  the  dangerous 
job  cannot  be  too  highly  commended. 

I  spent  all  of  Monday,  August  29th,  on  the  scene; 
went  underground  on  both  sides  of  the  slide,  and  ex- 
amined the  situation  as  thoroughly  as  possible. 

I  found  that  the  ground  at  the  point  of  the 
accident  is  what  is  knovjn  as  soft-swelling  ground. 
The  sides  of  the  tunnel  had  pLished  the  timbers  inward, 
and  the  bottom  of  the  tunnel  had  risen  somewhat.  The 
effect  of  the  pressure  put  on  the  timbers  by  the  swell- 
ing ground  was  that  the  legs  of  the  sets,  which  were 
spaced  five  feet  on  centers,  were  pushed  Inward  to  such 
an  extent  that  the  concrete  for  the  construction  of  the 
lining  could  not  be  put  in  place  because  the  timbers 
were  in  the  way.     This  condition  obtained  for  some 
distance  on  each  side  of  the  point  where  the  accident 
took  place. 

A  crew  of  twelve  picked  miners,  working  under 
Albert  Holmes,  the  timber  shift  boss,  together  with 
two  muckers,  were  working  at  the  point  where  the  cave-in 
took  place,  and  at  several  other  points  adjacent  thereto. 
They  were  occupied  in  putting  in  new  sets  in  the  proper 
position  and  taking  out  the  old  sets  which  interfered 
with  the  placing  of  the  concrete.    This  is  the  most 
dangerous  operation  which  it  is  necessary  to  do  in  the 
entire  Hetch  Hetchy  Project,  and  for  this  purpose  nothing 


but  miners  selected  for  their  skill  and  knowledge 
of  the  technic  of  the  "business  were  employed.  Albert 
Holmes,  the  shift  boss,  was  especially  selected  by 
Mr.  Rankin  for  the  re -timbering  of  the  dangerous 
piece  of  tunnel  between  Mocho  Shaft  and  Valle  Shaft. 
He  was  picked  for  this  work  because  o'f  his  wellknown 
carefulness  in  conducting  such  work,     I  call  to  your 
attention  that  he  has  just  completed  four  years,  with 
practically  the  same  crew  of  men,  doing  exactly  the 
thing  he  was  doing  when  the  accident  happened.  During 
these  four  years,  this  foreman  and  this  crew  have  re- 
placed timbers  in  six  miles  of  tunnels,  and.  up  until 
this  time  had  never  had  any  accidents  whatever.  They 
were  conducting  their  work  in  accordance  with  the  best 
methods  possible,  and  did  not  deviate  from  their  usual 
customs  when  they  started  work  at  that  point  where  the 
slip  occurred.    The  City  of  San  Francisco  supplies 
these  men  with  the  very  finest  structural  grade  of 
timber  that  money  can  buy,  and  that  is  the  type  of 
material  they  were  using. 

After  meticulously  examining  the  situation,  it 
is  my  opinion  that  this  was  purely  and  simply  an 
accident.     It  might  happen  to  any  crew  of  men  doing 
this  type  of  dangerous  re-timbering  work,  and  it 
might  happen  at  any  time.    Albert  Holmes  had  gone 
through  six  miles  without  any  trouble.    There  remain 
eleven  miles  wherein  much  r e- timbering  must  be  done. 
Not  all  of  the  eleven  miles  are  of  the  excessively 
dangerous  type;  but  certainly  ten  percent  (10%)  of 
the  eleven  miles  are  in  a  hazardous  condition.  We 
have  no  alternative  in  the  old  parts  of  the  tunnel 
but  to  take  out  the  timber  which  has  been  forced 
into  it  by  the  swelling  ground.    Albert  Holmes  has 
gone  through  six  miles  of  this  work.     He  has  now 
had  his  first  accident.    He  may  go  through  the 
entire  eleven  miles  remaining  without  having  another  - 
and.  he  may  at  any  time  have  another  accident  of  the 
same  kind. 

In  the  new  tunnel  which  we  are  driving,  no  such 
condition  will  arise  because  if  the  ground  is  at  all 
heavy,  we  will  either  gunite  or  concrete  it  right  up 
to  the  face  at  all  times.     At  the  present  time,  we  are 
using  the  gunite  system.     It  is  very  expensive,  but 
it  is  very  efficacious.     A  section  of  gunited  tunnel 
has  never  been  known  to  collapse.    The  engineers  are 
starting  to  study  the  use  of  one-day  cement,  by  which 
I  mean  cement  which  attains  a  crushing  strength  of 
2,000  pounds  in  2I4.  hours.    This  strength  is  xisually 
not  attained,  by  ordinary  cement  until  28  days  have 
passed.     By  the  use  of  this  material,  I  believe  the 
engineers  will  be  able  to  devise  a  system  of  con- 
creting as  they  go,  which  will  release  us  from  two 
disadvantages  of  the  gunite  system  -  (l)  the  breath- 
ing of  the  great  quantity  of  dust  into  the  men's  lungs 
during  the  gunite  process,  and,  (2)  the  great  expense 
for  cement  which  is  inherent  in  the  gunite  system.  Of 
course,  wherever  the  tunnel  is  concreted  as  we  go, 
either  by  the  gunite  system  or  by  the  use  of  concrete 
as  mentioned  above,  no  timber  can  be  put  in,  and, 
inasmuch  as  no  timber  has  been  put  in,  there  will  be 
no  occasion  to t ake  any  out. 

In  closing,  I  wish  to  pay  tribute  to  the  spirit 
of  the  men  composing  the  mining  crews  at  both  Mocho 
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and  Valle  Shafts.    They  volunteered  to  go  into  an 
exceedingly  dangerous  place;     they  worked  at  the  job 
for  thirty  solid  hours,  and  exhibited  extraordinary 
courage  and  skill  in  driving  through  the  caved  ground 
to  recover  the  bodies  of  their  comrades. 

and  which  was  unanimously  accepted  and  ordered  filed. 

President  Byington  expressed  his  belief  that  the  accident 
was  an  unavoidable  one,  and  that  all  possible  precaution  had 
been  taken  to  obviate  such  accidents. 

Supplementing  his  report,  Manager  Cahill  stated  that  while 
the  cost  in  human  life  was  immeasurable,  the  cost  in  money  is  a 
minor  matter  -  that  $2,500.00  will  be  the  outside  expense.  He 
further  stated  that  any  of  the  dead  who  had  dependents  will  be 
taken  care  of  by  means  of  insurance  policies  which  cover  all 
the  work. 

Commissioner  Murphy  thereupon  stated  that  past  experience 
indicates  that  in  work  of  this  kind  there  is  often  a  movement 
of  ground  that  pushes  even  the  most  firmly  set  timbers  out  of 
line,  thereby  preventing  the  placing  of  the  necessary  concrete. 
The  replacement  of  these  timbers  is  work  of  the  most  dangerous 
character,  and  realizing  this,  every  possible  safety  device  has 
been  installed,  and  all  the  safety  rules  of  the  Federal  Govern- 
ment and  of  the  State  of  California  had  been  followed. 

Working  men  often  die  in  order  that  others  may  live  in 
security  and  comfort.    These  men  died  in  order  that  a  great 
community  might  have  an  abundance  of  pure  water  from  the 
mountains.    They  are  heroes,  just  as  those  who  die  on  a 
battlefield.     It  is  a  wonderful  picture  of  the  efforts  of 
labor  for  the  development  of  civilization. 

In  ages  past,  many  great  projects,  such  as  the  Pyramids, 
were  built  as  monuments  to  the  vanity  of  the  rulers  of  that 
time,  but  the  work  in  which  these  men  were  engaged  was  for 
an  entirely  different  purpose  —  to  insure  the  happiness  and 
wellbeing  of  the  people  of  this  community.    We  owe  them  an 
immeasurable  debt  of  gratitude.     And  we  can  only  express  our 
sincere  regret  and  deep  sorrow;  but  realize  that  the  accident 
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was  entirely  unavoidable. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  Commissioner  Murphy* s  statement  was  ordered  spread  upon 
the  minutes  in  full  as  an  expression  of  the  Commission,  and 
further,  that  a  statement  of  appreciation  of  the  work  perform- 
ed by  the  crews  engaged  in  the  recovery  of  the  bodies  of  the 
dead,  and  the  care  and  skill  shown  by  them  in  the  performance 
of  such  work,  be  prepared  by  the  Manager  of  Utilities  and 
placed  upon  the  bulletin  boards  of  the  respective  camps. 

There  being  no  further  business,  on  motion  the  meeting 
adjourned  to  the  call  of  the  Chairman, 
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MINUTES  OP  THE  TWENTY-FOURTH  REGUIAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OF  THE 
FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS  ON  SEPTEMBER  12TH,  1932. 


The  following  commissioners  were  present: 

Commissioners  Byington,  Eddy,  Murphy,  Filmer  and  McCallum. 

President  Lewis  F.  Byington  presided. 

The  minutes  of  the  twenty-third  regular  meeting  of  the  Public 
Utilities  Commission  held  on  August  22nd,  1952,  were  unanimously 
adopted. 

The  minutes  of  an  adjourned  meeting  at  the  call  of  the  Chair 
of  the  twenty-third  regular  meeting  of  the  Public  Utilities  Commission 
held  on  August  30th,  1932,  were  unanimously  adopted, 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  Eddy, 
the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  8I4. 


WHEREAS,  S  F  W  D  Contract  No,  21  for  the  con- 
struction of  a  cottage,  garage,  barn  and  cesspool  at 
S  awy er  C  amp  »  S an  M at  eo  C ounty ,  awarded  by  the  Public 
Utilities  Commission  toJEinar  c.  Petersen,  1290  Hayes 
Street,  San  Francisco,  California,  under  Resolution  J 
No.  15,  dated  May  19th,  1932,  for  the  estimated  sum 
of        259 9  has  now  been  fully  and  satisfactorily 
completed  in  accordance  with  the  plans  and  specifica- 
tions, and  said  contractor,  Einar  C.  Petersen,  is 
entitled  to  payment  as  follows: 


Total  value  of  work  performed  from 
commencement  of  work  to  date  of  completion  - 
August  l6th,  1932   fli., 259. 00 

Less  amount  of  first  and  second 
progress  payments  3>^-57»W 

Amount  due  as  third  and  final 
progress  payment  $  8OI.5I4- 

RESOLVED,  That  the  third  and  final  progress  payment 
for  the  construction  of  a  cottage,  barn,  garage  and  cess- 
pool at  Sawyer  Camp,  San  Mateo  County,  Contract  No.  21, 
Resolution  No.  15  to  Einar  C.  Petersen  for  $801.5)4.,  be, 
and  the  same  is  hereby  approved  for  payment. 


On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  85 

WHEREAS,  on  February  9,  1951 >  Kenneth  Emerson  Hamel, 
sixteen  (l6)  years  of  age,  was  injured  on  a  Municipal  car 
and  thereafter  brought  suit  in  the  Superior  Court  of  the 
State  of.  California  against  the  City  and  County  of  San 
Francisco,  Action  No.  232768,  for  the  sum  of  $5,295.00, 
and, 


WHEREAS,  it  is  recommended  by  the  City  Attorney 
and  approved  by  Robert  McMahon,  Deputy  City  Attorney, 
and  Dion  R.  Holm,  Deputy  City  Attorney,  that  this  claim 
be  settled  by  the  City; 

THEREFORE,  BE  IT  RESOLVED,  That  Public  Utilities 
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Commission,  hereby  recommends  the  approval  of  said 
compromise  settlement  with  Kenneth  Emerson  Hamel 
in  the  sum  of  $600.00. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner   J  (1) 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  86 

WHEREAS,  the  payment  of  the  balance  due  T .  E. 
Connolly  for  work  done  under  contract  for  construction 
of  the  aqueduct  tunnels ,  Hetch  Hetchy  Foothill  Division, 
amounting  to  $300.00,  has  been  held  up  by  a  protest 
filed  by  Thos.  Hughes  with  the  Department  of  Public 
Works,  which  protest  and  claim  of  said  Thos.  Hughes  was 
made  some  time  in  the  year  19 28,  and, 

WHEREAS,  in  the  opinion  of  the  City  Attorney,  John 
J.  0' Toole,  dated  August  22nd,  1932,  said  balance  of 
>       $300.00  is  justly  due  T.  E.  Connolly, 

RESOLVED,  That  the  Public  Utilities  Commission 
hereby  approves  the  payment  of  said  balance  of  $3^0.00 
and  recommends  that  the  Controller  pay  said  balance 
due  to  T.  E.  Connolly  under  his  contract. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner     ^      , , ■. 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  87 


WHEREAS,  There  now  is  and  has  been  for  some  time 
prior  to  January  1st,  1932,  a  fund  of  $200.00  in  the 
custody  of  the  San  Francisco  Municipal  Airport,  which 
said  fund  has  been  used  as  a  revolving;  fund  for  the 
purpose  of  making  such  payments  as  cannot  be  con- 
veniently paid  by  demands  upon  the  Treasurer,  and, 

WHEREAS,  the  establishment  of  said  fund  should 
be  regularly  authorized  by  ordinance  of  the  Board  of 
Supervisors  in  conformity  with  Section  No.  75  °£  the 
Chart  er , 

THEREFORE,  RESOLVED,  That  the  Board  of  Supervisors 
be  requested  to  establish  a  revolving  fund  in  the  sum 
of  $200.00  to  be  known  as  San  Francisco  Municipal  Airport 
Revolving  Fund,  and  that  said  fund  be  used  for  the  purpose 
of  making  such  payments  as  cannot  be  conveniently  paid 
upon  demands  upon  the  TreasLirer  and  approved  by  the 
Controller,  which  said  Revolving  Fund  shall  be  deposited 
in  the  Bank  of  America,  San  Bruno,  California,  and, 

BE  IT  FURTHER  RESOLVED,  That  withdrawals  from  said 
fund  for  the  purposes  stated  may  be  made  by  checks  signed 
by  any  two  of  the  following  appointees  of  this  Commission, 
namely,  E.  G.  Cahill,  John  J.  Sharon  and  B.  M.  Dool5.n. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  J 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  88 

RESOBfED,  That  the  Manager  of  Utilities  is  hereby 
authorized  and  directed  to  cause  plans  to  be  prepared 
for  the  sinking  of  four  (li)  test  holes  at  Calaveras  Dam 
in  Alameda  County,  California,  and 

BE  IT  FURTHER  RSS0IVED,  That  the  said  Manager  of 
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Utilities  is  hereby  authorized  and  directed  to  call  for 
bids  for  the  sinking  of  the  said  test  holes. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  89 


W1EREAS,  it  has  been  brought  to  the  attention  of 
the  Public  Utilities  Commission  that  Motorman  William 
Ritchie  retired  September  1st,  1932,  from  the  service 
of  the  Municipal  Railway,  where  he  had  been  employed 
continuously  since  December  26,  1912,  two  days  prior 
to  the  running  of  the  first  car  on  the  Railway,  and, 

WHEREAS,  Motorman  Ritchie's  record  shov/s  an  unusual 
example  of  fine  public  service  in  that  he  has  rigorously 
observed  the  rules  of  the  Railway  and  has  continuously 
preserved  an  attitude  of  friendly  cooperation,  courtesy 
and  kindliness  toward  the  passengers  on  his  cars  and  the 
traveling  public  generally,  and, 

WHEREAS ,  a  tangible  evidence  of  the  esteem  in  which 
he  is  held  by  patrons  of  the  Railway  was  given  by  a 
presentation  to  him  of  a  testimonial  signed  by  sixteen 
public  school  teachers  expressing  their  regret  upon  his 
retirement , 

THEREFORE  BE  IT  RESOLVED,  That  the  San  Francisco 
Public  Utilities  Commission  hereby  expresses  its  highest 
commendation  to  Mo t o rman_ W i  1 1 1  am  Rj^tchie^ ,  and  its  sincere 
hope  that  he  will,  in  the  future,  enjoy  the  utmost  happiness 
and  wellbeing  as  a  reward  for  work  well  done. 

On  motion  of  Commissioner  Mc Galium,  seconded  by  Commissioner 
Filmer ,  the  following  resolution  was  unanimously  adopted:  V 

RESOLUTION  NO.  90 


RESOLVED,  That  the  contract  for  the  gathering,  and 
delivering  of  the  walnut  crop  on  the  Sunol  Orchard? 
Sunol,  Alameda  County,  California,  season  of  1932,  for 
the  Public  Utilities  Commission  of  the  City  and  County 
of  San  Francisco  in  pursuance  of  the  provisions  of  the 
Charter  of  the  City  and  County  of  San  Francisco,  be  and 
the  same  is  hereby  awarded  to  Charles  H.  Schween  &  Son 
at  the  unit  price  of  $51*00  per  ton,  total  estimated 
amount  §[1,590. 00,  they  being  the  lowest  regular  and 
responsible  bidder  therefor, 

And  all  other  bids  received  for  the  above  described 
work  are  hereby  rejected. 

On  motion  of  Commissioner  Filmer ,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  91 

RE  SOL/ ED,  That  this  commission  requ  ire  certain 
employes  of  the  various  utilities,  whose  duties  are 
such  as  to  give  them  control  in  whole,  or  in  part , 
of  properties ,  funds  and  moneys  belonging  to  the 
respective  utilities  in  which  they  are  employed, 
to  give  bonds  to  the  City  and  County  of  San  Francisco 
for  the  faithful  performance  of  their  duties,  and 

BE  IT  FURTHER  RESOLVED,  That  in  compliance  with 
said  requirement  to  give  bonds,  this  Commission 
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recommends  the  following  employes  shall  give  "bond 
in  amounts  set  opposite  to  their  respective  names: 


-SAN  FRANCISCO  WATER  DEPARTMENT- 


Indiv. 
No. 

1 
2 


9 

10 

n 

12 
13 

ILL 

15 
16 

17 


TOT  o  wi  d 

Position  Location 

Amount 

Hi  a          •     XL»Oi\.dJ.  u 

vi  e xi  ex  ax  ivi  an  a.g,  e  i 

c 
D 

BM.m  t(p 

1  0  000 

U  •     O  •     OxletX  Uxl 

iiUCL  X  L.O  r 

tt 

tt 

R  000 « 

T?      T?       All  on 

ft 

ft 

i  pen 

1,250. 

XI.    J.VI  .    xVJ.il  ot?  j 

\j  asxix  er 

tt 

ft 

Xli  .       0  •       iJIXX  b  C 

ii S  S Z  .    iiUCQ.  tor 

tt 

ft 

1,500. 

ivi .    v  culip  UCiJ. 

uen  x  oxK.-oi'8no » 

tt 

ft 

V  »     Xli  •     XT  t?X  X 

ivi|2  j?  .    11  B.  u  ex     OcLL  e  s 

f? 

It 

1  PRO 

P       T      iRr>l  T  e»« 
JZi .     O  «  DUXXfcJD 

on  ltd  uix  ivian 

It 

tt 

1,250. 

J.  XXvJXlicJ.0    X"  d.X  X  CJXX 

t!          1?  tt 

ft 

ft 

1,250. 

MXix.     JA,  m     xUtflXUXX  bUXx 

»          tf  tl 

ft 

tf 

1  PRO 
1  PRO 

lit  «    iU  eU.  Oil eiXlU. 

it      n  tt 

tt 

tt 

IV-  *      w  •          v  J.  D  wli 

tt       tt  rr 

?? 

tl 

1  PRO- 

R  *   Po  ^t*  pt1 

tt       tt  tt 

If 

ft 

1  .PRO- 

V-iL/xXu.cXy    Xj-L,U.ji  .  Xxlo fJX  • 

St 

It 

1  PRO 

Will  -?           O f\ V> 
U  *      ill  J. _L_L,  jLcUllOvJli 

oiiui/  uix  ivian 

ft 

tt 

1  PRO 
X  y  cylJ  $ 

.T  •   P. *  TTmrhoon 

CJ  •      X-i  •      ilUil  UUUIa 

its  sd  *  oupe  l  vx  sor 

r*  /*\  to  £i  i  irti  /*"\  >v-i  r<  t        A  y*>  /O  4"  n 

Li  ons  uiue  rs  •  jticcus. 

It 

It 

?  .ROO- 

W     T)     TZirr\  ^t> 

lii  •     X/  •  XlVULCJX 

Diipervisui  -  ooii" 

sumers1  Accts. 

tt 

If 

p  rdo 

1,250. 

1  PRO 
X >cyU# 

W      T.  Rf^avi 

VII  •     XJ  *     XJ C  cU.1 

Gen.Clk-Collector 

ft 

It 

1*1  CLX  XUIi     DCa  V  <C5  X 

Clerk-Teller 

ft 

tt 

C.  C.  Clark 

Gen.Clk-Collector 

ft 

tf 

1  PRH 

H.  K.  Develey 

it  it 

tf 

It 

1  PRO 

if.  H.  Doidge 

it  it 

it 

Si 

1  PRO 
X  yC.j\J  • 

A.  C.  Egan 

Gen.Clk-Teller 

ft 

tt 

r  nnn 

Alice  Garrett 

Sr.  C Ik-Teller 

ft 

It 

r  nnn 

p , uuu . 

L.  E.  George 

Gen.Clk-Collector 

ft 

tf 

i  pRn 

X , cpU 0 

C.  A.  Graham 

tt  tt 

t» 

II 

1    PRO  - 

Elizabeth  Greer 

Clerk-Teller 

tt 

It 

P  -ROO 

P.  S*  Hobro 

Head  Clk-Collector 

It 

It 

r  nnn 

Chas •  Hynes 

Gen.Clk-Collector 

tt 

If 

1  pRn  - 

1,250. 

M.  Irish 

Clerk -Teller 

f? 

tt 

Russell  G.  Jones  Gen.Clk-Collector 

tf 

tt 

i  pRn 

John  P.  Lvnch 

tt  ft 

tt 

tt 

i  pRn 

M.  J.  Manning 

tt  tt 

ft 

ft 

1  PRn 
X  ,  c.  y  U  « 

C.  A.  Marston 

tt  tt 

ft 

It 

t  PRn 

X  ,  <c  y  U  . 

Jane  Murta 

Clerk-Teller 

tt 

tf 

1,250. 

Daniel  O'Connor 

Gen.Clk-Collector 

it 

ft 

X  9dy\J* 

John  E.  Perry 

tt  tr 

It 

1  PRn 

X  ,  c.  y  U  • 

J»  J»  Ross 

tr  tt 

ft 

If 

1  OCf) 
±  y  dyV  « 

P.  H.  Rhode 

tt  tt 

tt 

ft 

1,250. 

C.  C.  Stewart 

tt  tt 

tt 

u 

x,^.pu. 

W.  A.  Taylor 

tt  tt 

!f 

tt 

p  Rnn 

A.  W.  Till 

Supervisor  Collec- 

tions 

11 

tf 

r  nnn 

H.  Von  Bremen 

Gen.Clk-Collector 

ft 

I! 

i  pRn 

Thomas  Mayhew 

Chief  Clerk 

tf 

tt 

1  PRn 

0.  J,  Parker 

Country  Meter  Man 

ft 

?t 

1,250. 

Prank  Peters 

Asst.  Supt • 

Agricl!tr.  Pleas 

-anton 

1,2S0. 

Matthew  A.  Daley  Gen.Clk-Collector 

S  .P  * 

1,250« 

Raymond  A.  Hurst     u      n  }! 

tt 

t? 

1,250, 

J*  C .  Joost 

Sup  er vi  so  r-Do  ck 

&  Shipping 

n 

tf 

1,250* 

Sadie  Sigle 

Clerk 

tt 

tf 

1,250. 

J.  Bresnahan 

Gen.Clk-Collector 

ft 

ft 

1,250. 

W.  J.  Paliy 

Gen. Clerk 

tt 

If 

1,250. 

Geo.  P.  O'Hare 

Gen.Clk-Collector 

if 

tf 

1,250. 

John  J.  Murray 

Temp. Collector 

tf 

tf 

1,250. 

Premium 


.00 

20.00 
5.00 
5.00 

20.00 
:  ,00 
5.00 
5.00 
5.00 
5.00 
5.00 
5.00 
5.00 
5.00 
5.00 

10.00 

10.00 

5.00 
5.00 
5.00 
5.00 
5.00 

20.00 
20.00 
5,00 

5.00 
10.00 
20.00 
5.00 
5.00 
5.00 
5. 00 
5.00 
5.00 
5.00 

5. 00 
5.00 
5.00 
5.00 
5.00 

10.00 
20.00 

5»oo 
5.00 
5.00 

5.00 
5.00 
5.00 

5.00 

5.00 

3*71* 

3.71* 

2*75* 
2.76-x- 


*  Pro-rata  for  year. 
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903L-O5 
903410 
903412 

903j+l7 
903ki9 

903i}.20 

903[t-25 
903426 
905[{.27 

903U28 

9031+29 

903^30 

903101 
903)4.35 

903552 
9071S2 

971878 

977728 

9779^2 
97791+3 

9779W+ 

1020879 
102I4.135 


No. 
1 

2 

3 

k 
5 


No . 
1 

2 

3 

5 

6 


■SAN  FRANCISCO  MUNICIPAL  RAILWAY- 


-HETCH  HETCBY  POWER  OPERATIVE 


Name 


P.  J.  Ost 


Position 


Chief  Electrical 
Engineer  &  Manager 
Thornton  Easier    Electrical  Engr. 

in  Chg. 

Douglas  Mirk         Chief  Opr. -Moccasin 

Power  House 

R.  L.  Wallace        Labor  Foreman 

John  L.  Donaldson    Clerk,  Moccasin 

Power  House 

Alvin  L.  Myers  Clerk-Stenographer 


-KETCH  HETCHY  WATER  SUPPLY- 


Name 
L.  T .  McAfee 
C.  R.  Rankin 

John  H.  Ryan 

Martin  J.  Lyons 

E.  A.  Muller 
Willis  O'Brien 


Position 

Chief  Engineer  & 

Manager 
Construction  Engr, 

in  Charge  -  Coast 

Range  Division 
Asst .Construction 

Engr.  -  Coast  Range 

Division 
Asst .Engr . , Field 

Office  -  Coast  Range 

Division 
Clerk  -  Coast  Range 

Division 
Supervising  Account- 
ant Water  &  Power 

Utilities  -  Coast 

Range  Division 


Name 

Position 

Amount 

Fred  Boeken 

Manager 

<Jtn  n  nnn 
$lU  , UUU . 

William.  H.  Scott 

Auditor 

0   c  nn 

^ ,?uu • 

ft       _            TT  1 — 1  J!    ~  1  _ 

Geo.  H.  Fish 

Head  Clerk 

TV  IT              1     •               "T*  TT 

Merlin  L.  Henry 

Clerk 

1 ,  UUU. 

Claude  West 

Mess  en  ger 

1 ,UUU • 

George  E.  Giolm 

Clerk 

1 ,UUU • 

Ronald  H.  Welch 

Receiver 

n  nnn 
1 ,UUU. 

Spencer  M.  Lee 

11 

1 ,U0u» 

William  T.  Ryan 

n 

1  nnn 

1 ,uuu * 

Ralph  McDonald 

ti 

1 ,000. 

John  Casey 

H 

1,000. 

John  Daly 

ft 

1 ,000. 

Benjamin  Lacey 

tt 

1 ,oou. 

Lloyd  Sol ©mink 

Dispatcher 

1 ,uuu» 

Arthur  T.  Moyle 

-1       p  p  p 

1 ,000* 

Charles  A.  Ryan 

Clerk 

1       p  pi  p 

1 ,000. 

Tho s.Michael  Kennedy  Stenographer 

to  Manager 

1 ,uuu • 

Tho  s •  B •  John  s  on 

Claims  Ad jus tor 

c  nnn 
9 , UUU • 

Eugene  L.  Packard  Cashier 

0  cnn 
^,^UU  * 

Barnett  Jacobs 

Receiver 

1,000. 

Carl  B.  Burling 

Conductor  Acting 

Receiver 

1,000. 

John  B.  McCormick    Conductor  Acting 

Receiver 

1,000. 

Austin  V.  Bray 

Receiver 

1,000. 

Duke  C.  Ormsby 

Inspector,  Acting 

Claim  Investigator 

1,000. 

I 


Amount 

5,000. 

2,500. 

1,000. 
1,000. 

1,000. 
1,000. 

Amount 

» 

5,000. 

5,000. 

2,500. 

2,500. 
1,000. 

5,000. 


s 


72 


1 


* 


D 


-HETCH  ■  HET CHY  WATER  SUPPLY- 
( Continued) 


TT<-\ 
HO  • 

Name 

Position 

Amount 

( 

nuucx  ii  i  o   oou  oo 

Assistant  Auditor  - 

§ 

Coast  Range 

Division 

R  ,000. 

8 

CT  •      Vim      DjI  liCo 

Cost  Accountant  - 

Coast  Range 

Division 

5,000. 

9 

George  S.  Warren 

Bookkeeper  - 

Coast  Range  Division 

S .000. 

10 

"P       A      Pa1!"  PT'C'Cin 
jt  •    xA  •    re  ogi  ouii 

Tunnel  Foreman  - 

Goa.st  Range 

Division 

1 .000. 

ii 

Harry  Sharer 

Tunnel  Foreman  - 

Coast  Range 

Division 

1 ,000. 

12 

Tnhn    .T  ^fonp 

U  UIJJI     O  *      U  uUUC 

Tunnel  Foreman  - 

Coast  Range 

Division 

1 .000 . 

~\  z 

ii  *    ivi  •    i_>    t;  V  o  A 

Tunnel  Foreman  - 

Coast  Range 

Division 

1 ,000. 

lk 

T) .    t  MarDonffall 

XV  #       O   •      i « i  CX  V*      V-*  W. dJL. JL. 

Tunnel  Foreman  - 

Coast  Range 

Division 

1 .000. 

X-iX  if.  Co  U      X  OXXXX 

Tunnel  Foreman  - 

Coast  Range 

Division 

1 ,000. 

1 6 

J.  \J 

Timekeeper  - 

Coast  Range 

Division 

1,000. 

1  7 

TP  _    fj  .   TCn  owl  'hon 

X^  •      O  •      X\JL  1W  VV  _L     W  Xi 

Timekeeper  - 

Coast  Range 

Division 

1,000, 

18 

H.  H.  Collins 

Timekeeper  - 

Coast  Range 

Division 

1,000. 

19 

John  P.  Mohr 

Timekeeper  - 

Coast  Range 

Division 

1,000. 

20 

Chas.  R.  Skinner 

Timekeeper  - 

Coast  Range 

Division 

1,000. 

21 

Jos.  G.  Golob 

Timekeeper  - 

Coast  Range 

Division 

1,000. 

22 

Lor en  Ingols 

Time  Clerk  - 

Coast  Range 

Division 

1,000, 

■SAW  FRANCISCO  AIRPORT 


No.  Name 

1  B.  M.  Doolin 

2  A.  R.  Wild 

3  Theodore  Klippel 


Position 

Sup  e  r  in  t  end  ent 

As  st . Sup  erint endent 

Bookkeeper 


GENERAL  OFFICE 


Amount 


$  2,500. 
2,500. 

1,000. 


No.  Name 

1  E.  G.  Cahill 

2  Felt on  Taylor 


Position 


Manager  of  Utilities 


Secretary 


Amount 


§15,000. 
1,000. 


On  motion  of  Commissioner  Eddy ,  seconded  by  Commissioner 
McCallum,  the  following  progress  payment  ?/as  unanimously  approved 
for  payment: 

Second  progress  payment  for  the  construction  of  Crystal 
Springs  Aqueduct  Supply  Line,  San  Mateo  County,  S  F  W  D  Contract 
No .  15  under  Re  go  int. Ion  No.  dated  May  c-to.t?  1932,  to  W  est  era 

Pipe  &  Steel  Company,  for  $6,789  .ip... 


On  motion  of  Commissioner  Murphy,  seconded  "by  Commissioner 
Eddy,  the  following  resolution  was  unanimously' adopted: 

RESOLUTION  NO.  92 


RESOLVED,  That  the  contract  for  the  following 
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improvement  to  be  made  "by  the  Public  Utilities  Commission 
of *  the  City  and  County  of  San  Francisco,  in  pursuance  of 
the  provisions  of  the  Charter  of  said  City  and  County,  to 
wit : 

FOR  THE  LAYING  OF  AN  SIGHT  (8")  INCH  CAST  IRON 
PIPE  IN  ARMY  AND  KANSAS  STREETS  FROM  HAMPSHIRE 
TO  SOUTH  OF  25TH  STREETS,  S  F  W  D  CONTRACT  NO. 25 

be,  and  the  same  is,  hereby  awarded  to  San  Francisco  Water 
Department  t  they  being  the  lowest  regular  and  responsible  / 
bidder,  therefor,  at  the  following  prices,  to  wit: 


Item  1  -  Excavation  and  backfill,  including 
pavement  removal  and  removal  of  2" 
pipe  in  Kansas  Street  -  2,000  lineal 
feet  at  $  .^69  per  lineal  ft.  -  $  958. 00 


Item  2  -  Excavation,  backfill  and  removal  of 

surplus  material,  as  ordered,  outside 
of  specified  trench  limits  -  35  cubic 
yards  at  $2.10  per  cubic  yard  -  73»5° 

Item  3  -  Installing  pipe,  complete,  including 
valves  and  fittings,  gate  boxes  and 
all  other  appurtenances,  but  not 
including  the  making  of  joints  - 
Lj.0-tons  at  #3*55  per  ton  -  llj.2.00 

Item  J4.  -  Making  miner  ale  ad  joints,  measure- 
ment to  be  made  on  inside  diameter 
of  joint  -  350  lineal  feet  at 

t  .125  per  lineal  ft.  of  joint  -  I4.I •  25 


TOTAL  CONTRACT  PRICE  BASED  ON 

ESTIMATED  QUANTITIES  -  $119)4.75 

And  all  other  bids  received  for  the  above  described  improve- 
ment are  hereby  rejected. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Murphy,  the  following  resolution  was  unanimously  adopted:  /  (1) 


RESOLUTION  NO.  93 


RESOLVED,  That  this  Commission  authorizes  the 
Manager  of  Utilities,   in  his  discretion,  to  engage 
employee-owned  automobiles  for  business  purposes  in 
the  various  utilities,  and  approves  the  following 
schedule  of  mileage  rates  to  be  paid  to  said  employes 
for  the  use  of  their  automobiles  for  such  business 
purposes : 

CLASS  OF  EQUIPMENT  MILEAGE  RATES 

Passenger  Cars  Class  I  Class  II 

P-l  &  P-2  Ford,  Chevrolet, Whippet, 
Star , Plymouth  and  like 

sized  cars  $     .05  $  .07 

P-3  Dodge, Chrysler  "6", Nash, 

Std."6M,  and  like  sized 

cars  .06  .08 

P-I4  Buick  Std."6",Studebaker 

Dictator, Chrysler  "65"  & 

"66",  and  like  sized  cars     . 07  .10 
P~5  Buick  Master  !?6"  ,Studebaker 

Commander , Chrysler  n70jr  & 

"75", and  like  sized  cars       .08  .11 
P-6  Studebaker  President , and 

like  sized  and  larger  cars  .09  .12 
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CLASS  OF  EQUIPMENT 
Commercial  Vehicles 
C-l  &  C-2  Ford  Express, Chevrolet 
Express,  and  like  sized 
cars 

C-5  Ford  1-1/2  ton  trucks 

C-I4.  Dodge  Commercial  cars, 

etc  • 


MILEAGE  RATES 


Class  I 


.05 

•  07 


Class  II 


|  .08 

.15 
.10 


AND  BE  IT  FURTHER  RESOLVED,  That  Class  I  rates  shall 
apply  to  automobile  uses  over  paved  streets,  highways  and 
roads;  and  Class  II  rates  shall  apply  to  uses  where  vehicles 
are  operated  over  unpaved  roads. 

AND  BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rates 
shall  become  effective  October  1st,  1952. 

President  Lewis  F.  Byington  then  announced  that  in  conformity 
with  the  provisions  of  the  Charter  of  the  City  and  County  of  San 
Francisco  and  notice  duly  given  of  the  intention  of  the  Public 
Utilities  Commission  to  revise  the  schedule  of  rates  of  the  San 
Francisco  Water  Department  for  standby  charges  for  automatic 
sprinkler  systems,  the  time  fixed  for  hearing  of  objections  to,  / 
or  views  on,  said  schedule  of  rates  had  now  arrived  and  the  Public 
Utilities  Commission  would  be  glad  to  hear  from  the  residents  of 
said  City  and  County  of  San  Francisco.    Representatives  from  the 
San  Francisco  Chamber  of  Commerce,  the  Junior  Chamber  of  Commerce, 
the  Chief  Engineer  of  the  Fire  Department,  the  Fire  Marshall,  and 
others,  addressed  the  meeting  at  length.    President  Byington  then 
announced  that  the  Commission  would  take  the  matter  under  advise- 
ment and  render  its  decision  in  the  near  future. 


Thereupon,  the  meeting  adjourned  at  10:00  o'clock  P.  M. ,  to 
resume  at  the  call  of  the  Chair. 


Approved: 


Attest : 


Secretary 
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MINUTES  OP  AN  'ADJOURNED  MEETING  AT  THE  CALL 
OP  THE  CHAIR  OF  THE  2I4.TH  REGULAR  MEETING  OP  THE  PUBLIC 
UTILITIES  COD/MISSION  IN  ROOM  227,  CITY  HALL,  HELD  ON  SEPTEMBER 
22ND  AND  RECESSED  TO  SEPTEMBER  2^RD,  1932 


The  following  members  were  present: 

Commissioners  Byington,  McCallum,  Eddy,  Filmer  and  Murphy, 
President  Lewis  P.  Byington  presided. 

The  meeting  was  for  the  purpose  of  considering  a 
proposed  amendment  to  the  Charter  of  the  City  and  County  of 
San  Francisco,  which  amendment  was  then  pending  before  the 
Board  of  Supervisors  of  said  City  and  County,  and  provided 
for  the  issue  of  revenue  bonds  for  the  purpose  of  the  ex- 
tension, repair,  or  reconstruction  of  a  public  utility  owned 
and  operated  by  said  City  and  County  for  the  purpose  of 
supplying  said  City  and  County  with  water,  and  provided  that 
when  the  cost  of  said  improvement,  extension,  repair  or  recon- 
struction did  not  exceed  75$  °f  "the  estimated  net  revenue  of 
said  utility,  during  the  period  for  which  the  loan  was  to  be 
made,  the  said  bonds  should  be  secured  by  and  payable  out  of 
said  net  revenue  of  said  utility. 

The  said  Charter  amendment  was  discussed  at  length 
by  the  members  of  the  Commission,  and  the  Manager  of  Utilities 
The  said  amendment  was  then  approved  by  Commissioners  Filmer, 
McCallum  and  Murphy, 

Commissioners  Byington  and  Eddy  expressed  themselves 
as  not  favoring  a  formal  approval  of  the  same,  stating  that 
it  was  a  departure  from  the  established  method  of  financing 
the  construction  and  extension  of  public  utilities,  namely, 
by  a  bond  issue  approved  by  vote  of  the  people,  and  that 
they  did  not  look  with  favor  upon  a  pledge  of  seventy-five 
percent  of  the  total  net  revenue  of  the  water  utility  for 
the  payment  of  revenue  bonds,  said  revenue  bonds  being  in 
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addition  to  the  bond  obligation  already  resting  upon  said 

utility.  y 

Thereupon,  the  meeting  adjourned,  to  resume  at  the 
call  of  the  Chair. 


Approved: 


- — o1 
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MINUTES  OP  THE  TWENTY-FIFTH  REGULAR  MEETING  OF  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OF  THE 
FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS  ON  SEPTEMBER  26TH,  1932. 


The  following  commissioners  were  present: 

Commissioners  Byington,  Murphy,  Eddy,  McCallum  and  Filmer. 

President  Lewis  F.  Byington  presided. 

The  minutes  of  the  twenty-fourth  regular  meeting  of  the 
Public  Utilities  Commission  held  on  September  12th,  1932,  were  (1) 
unanimously  adopted. 

The  minutes  of  an  adjourned  meeting  at  the  call  of  the 

Chair  of  the  twenty-fourth  regular  meeting  of  the  Public  Utilities  (2) 

Commission  held  on  September  22nd  and  recessed  to  September  23rd, 
1932,  were  unanimously  adopted. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  the  following  resolutions,  No.  94-  and-  Ho.  95 *  were  unanimously 
adopted: 

RESOLUTION  NO.  9^ 


RESOLVED,  That  the  bill  of  Francis  J.  0*Hara, 
Consulting  Engineer ,  for  professional  services  during 
June  and  July,  1932,  in v e s t i g a t in g  the  City  bids  for 
the  construction  of  the  Co ast  Range  Tunnel s .  Hetch 
He  to  I  •;-  Aqueduct  -  2l{.-days  at      0.00  per  day,  amount- 
ing to  i ■51,200. 00  -  be,  and  the  same  is  hereby  approved 
and  recommended  for  payment. 

Also,  RESOLUTION  NO.  95 


RESOLVED,  That  the  bill  of  F.  W.  Lafrentz  &  Co., 
Bullock,  Kellogg  &  Mitchell,  C  ert  if  i  eel  Public  Account  ant  s  . 
for  professional  and  special  services  rendered  in  investigat- 
ing bids  covering  contract  on  Coast  Range  Tunnels,  Hetch 
00^:0;:;-  A^usiuet  - 

F.  D.  Bullock  -  18-6/li].  days  at  $50.00  -  f  9 21 .1±3 
Senior  -    6-10/1)4.    11      »      25. 00  -  167.0*6 

Office  m    2  -  ff      n      10.00  »  20.00  (U 

Expense: 

Transportation  and  ^ 

Subsistence  -  53 •lO 

Mimeographing  25  - 

extra  copies  of 

report  by  Public 

Stenographer  -  19*50 

'  ~  72.60 

Total  amount   $    1, 181,89 

be,  and  the  same  is  hereby  approved  and  recommended  for 
payment • 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
McCallum,  the  following  resolutions  were  unanimously  adopted:  (5)  v 

RESOLUTION  NO.  96 


RESOLVED,  That  settlement  of  the  claim  of 
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TECKLA  HUOTARI,  for  the  sum  of  '$2,60lj..91,  for 
damages  for  personal  injuries  sustained  while  a 
passenger  on  a  Municipal  car  on  or  about  the  12th 
day  of  November,  1930,  when  two  Municipal  cars 
collided  in  the  Twin  Peaks  Tunnel,  be,  and  the 
same  is,  hereby  approved  for  payment  in  compliance 
with  Section  126  of  the  Charter  of  the  City  and 
County  of  San  Francisco,  said  sum  being  in  full 
payment  of  a  verdict  in  favor  of  said  TECKLA 
HUOTARI  and  against  the  City  and  County  of  San. 
Francisco  for  the  sum  of  |2,500.00,  together 
with  costs  in  the  sum  of  $79.10  and  interest  to 
date  • 

Also,     RESOLUTION  NO.  97 

WHEREAS,  on  August  13,  1952,  NATHAN  K.  HERZOG 
was  injured  on  a  Municipal  car  t!L"  line  at  Kearny 
and  Market  Streets,  and 

WHEREAS ,  it  is  recommended  by  the  City  Attorney 
and  approved  by  Deputy  City  Attorney  Robert  McMahon, 
that  this  claim  be  settled  by  the  City  and  County  of 
San  Francisco; 

THEREFORE,  BE  IT  RESOLVED ,  That  the  Public 
Utilities  Commission  hereby  recommends  the  approval 
of  said  compromise  settlement  with  NATHAN  K.  HERZOG 
in  the  sum  of  $200.00. 

Also,     RESOLUTION  NO.  98 


WHEREAS ,  on  August  20,  1952,  MRS.  L.  PORTER, 
a  widow,  was  injured  while  attempting  to  board  a 
Municipal  car  WJ"  line  at  the  intersection  of  8th 
and  Market  Streets,  and 

WHEREAS,  it  is  recommended  by  the  City  Attorney 
and  approved  by  Deputy  City  Attorney  Robert  McMahon, 
that  this  claim  be  settled  by  the  City  and  County  of 
San  Francisco; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public 
Utilities  Commission  hereby  recommends  the  approval 
of  said  compromise  settlement  with  MRS.  L.  PORTER, 
a  widow,  in  the  sum  of  f>200  •  00. 

Also,     RESOLUTION  NO.  99 


WHEREAS,  it  appears  that  on  March  23,  1932, 
ALEXANDER  HAHN  was  injured  while  riding  as  a  guest 
in  en  automobile,  which  automobile  was  struck  by 
another  automobile  by  reason  of  the  same  coming 
into  collision  with  a  Municipal  streetcar  on  Van 
Ness  Avenue  between  California  and  Sacramento 
Streets;  and 

WHEREAS,  it  appears  that  ALEXANDER  HAHN  has 
duly  filed  a  claim  against  the  City  and  County  of 
San  Francisco  for  damages  sustained  by  reason  of 
having  suffered  a  slight  concussion  of  the  brain 
and  minor  contusions  and  abrasions,  as  a  result 
of  which  he  has  sustained  an.  expense  of  $73 .95 
for  hospital  and  doctors  bills;  and 


79 


1 


WHEREAS,  it  further  appears  that  the  National 
Insurance  Company  has  agreed  with  the  City  Attorney 
to  pay  one-half  of  the  settlement  of  $300.00  in  full 
compromise  of  settlement  of  the  claim  by  Mr.  Hahn 
and  that  the  facts  and  circumstances  of  said  accident 
have  been  reviewed  by  the  City  Attorney  and  have  been 
brought  to  the  attention  of  the  Public  Utilities  Com- 
mission and  that  the  City  Attorney  has  recommended 
settlement  upon  said  basis;     now,  therefore, 

BE  IT  RESOLVED  by  the  Public  Utilities  Commission 
in  meeting  assembled  that  the  recommendation  of  the 
City  Attorney  be,  and  the  same  is,  hereby  ratified 
and  settlement  of  said  claim  is  authorized  for  and 
on  behalf  of  the  City  and  County  of  San  Francisco  in 
the  sum  of  $1  5  0.  0  0. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  100  ^ 

WHEREAS ,  on  August  l6,  1930,  the  City  and  County 
of  San  Francisco  entered  into  a  written  agreement  with 
Mills  Estate,  Inc.,  to  purchase  ten  (10)  parcels  of 
land  in  San  Mateo  County,  for  the  San  Francisco  Airport » 
authorized  by  Resolution  32,91°  (New  Series)  of  the 
Board  of  Supervisors,  and, 

YffiEREAS,  the  payment  for  Parcel  5  of  said  land  is 
now  due: 

(1) 

RESOLVED,  that  the  third  payment  of  $105,000.00,  ^ 
covering  said  Parcel  3*  under  Appropriation  #56,  be 
approved  for  payment  as  provided  in  said  contract, 
and  that  the  Public  Utilities  Commission  hereby 
recommend  to  the  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco  the  passage  of  a 
resolution  providing  for  the  naymen_t  of  said 
$105,000.00  out  of  the  1932-33  Budget  Appropriation 
#56  for  said  land. 

On  motion  of  Commissioner  Filmer,  seconded  "by  Commissioner  (2 
Eddy,  the  following  Progress  Payments  were  unanimously  approved 
for  payment: 

First  and  Final  Progress  Payment  for  the  laying  of  an 
8"  pipe  line  on  Jefferson  Street,  from  Powell  to  Leavenworth  /  (a 

Streets,  S  F  W  D  Contract  No.  2li»  under  Resolution  No.  6k, 
dated  August  8,  1932*  to  J.  O'Shea,  Inc.,  in  the  sum  of  $8ij.0.26. 

(2) 

Also,  second  Progress  Payment  San  Francisco  Airport  Con- 
tract A  D  29  s  for  furnishing  and  operating  "60"  and  "30"  type  /  (-^ 
tractors  used  in  grading  and  filling  at  San  Francisco  Airport 
to  M ey e r  R  o  s  enb  e  r  g ,  in  the  sum  of  $o9l}..i|0. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  101  . 

RESOLVED,  That  the  Manager  of  the  Municipal 
Railway  be  authorized  to  expend,  under  the  direction  v  (3) 

of  the  Manager  of  Utilities,  from  the  Municipal  Rail- 
way revolving  fund,  the  sum  not  to  exceed  Four  Thousand 
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Dollars  ($[[., 000. 00)  annually,  for  the  purpose  of 
special  Investigations. 

On  motion  of  Commissioner  Eddy,  seconded  "by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted:  (1) 

RESOLUTION  HO.  102  - 

WHEREAS,  The  routine  duties  of  the  Head  of  the 
Municipal  Airport  include  the  development  of  additional 
"business  at  the  Airport;  and, 

WHEREAS,  In  the  development  of  said  additional 
business  it  will  he  necessary,  from  time  to  time,  for 
said  Head  of  the  Municipal  Airport  to  travel  to  various 
parts  of  the  State  of  California  to  contact  and  deal 
with  airplane  transportation  companies,  airplane  owners 
and  pilots  of  airplanes;  and, 

WHEREAS,  Said  traveling  will  involve t he  expenditure 
of  money  Incidental  thereto;  now,  therefore,  be  it 

RESOLVED,  That  the  Manager  of  Utilities  be  and  he 
is  hereby  authorized  to  order  such  traveling  by  the  Head 
of  the  Municipal  Airport  as  in  his  judgment  may  be  required 
or  advisable;     and  be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission 
hereby  approves  the  payment  to  the  Head  of  the  Municipal 
Airport  of  all  necessary  fares  and  personal  expenses 
occasioned  by  such  traveling,  from  Airport  Appropriation, 
,  upon  approval  of  proper  vouchers  by  the  Manager  of  Utilities. 

President  Byington  then  announced  that  the  sum  of  f>l65,000,00  ^ 
had  been  saved  in  the  last  nine  v/eeks,  the,  actual  cost  of  the  work  (2) 
being  that  much  under  the  estimates  and  contract  on  the  construction 
of  the  Hetch  Hetchy  Tunnels. 

The  members  of  the  Crocker-Amazon  Improvement  Association 
appeared  before  the  Commission  and  requested  the  temporary  use  of 
a  portion  of  the  land  under  the  control  of  the  Commission  and  set    J  (3) 
aside  as  a  reservoir  site  in  their  district.     Various  members  of 
the  Association  addressed  the  Commission  and  the  matter  was  taken 
under  advi  s  ement • 

Thereupon,  the  meeting  adjourned  at  <);00  o'clock  P.  M. ,  to 
resume  at  the  call  of  the  Chair. 
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MINUTES  OF  THE  TWENTY- SIXTH  REGULAR  MEETING  OP  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OP  THE 
FINANCE  COMMITTEE  OP  THE  BOARD  OF  SUPERVISORS  ON  OCTOBER  10TH,  1932, 


The  following  commissioners  were  present: 

Commissioners  Byington,  Murphy,  Eddy,  Filmer  and  Mc Galium. 

President  Lewis  F.  Byington  presided. 

The  minutes  of  the  twenty-fifth  regular  meeting  of  the 
Public  Utilities  Commission,  held  on  September  26th,  1932,  were  (1) 
unanimously  adopted* 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  the  following  progress  payment  was  unanimously  approved  for 
payment : 

Third  Progress  Payment  for  the  construction  of  Crystal 
Springs  Aqueduct  Supply  Line,  S  F  W  D  Contract  No.  15,  under       /  (2) 
Resolution  No.  1^,  dated  May  9,  1932,  to  the  Western  Pipe  & 
Steel  Company,  for  $2,lj.88.20. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  103 


WHEREAS ,  Joseph  J.  Phillips,  Director  of  Property, 
in  his  letter  dated  October  7*  1932 >  addressed  to  the 
Public  Utilities  Commission,  proposes  the  rental  of 
Glen  Park  reservoir  ^ite  in  San  Francisco,  bounded 
on  the  South  by  2Hth  Street,  on  the  East  by  Burnett 
Avenue,  on  the  North  by  Portola  Drive  and  on  the  West 
by  Assessor's  Block  2901-a,  to  A.  C.  GLAUBERT,  at 
$200.00  rental  for  the  first  year  and  $1^00.00  rental 
per  year  thereafter,  payments  to  be  made  every  three 
months  In  advance  for  a  period  of  two  years,  subject 
to  cancellation  upon  ninety  days'  written  notice  in 
case  the  City  requires  the  land  before  the  expiration 
of  the  lease; 

RESOLVED,  this  Commission  hereby  authorizes  the 
leasing  of  the  above  described  land  to  said  A.  C. 
GLAUBERT  for  agricultural  purposes  for  a  period  of 
two  years  at  the  specified  amounts  of  rental  and 
subject  to  said  written  cancellation  notice. 

On  motion  of  Commissioner  McCallum,  seconded  by 
Commissioner  Murphy,  the  following  resolution  was  unanimously 
adopted: 

RESOLUTION  NO.  IOI4. 


RESOLVED,  That  the  Order  for  Work  No.  50l±,  dated 
October  5,  1932,  appropriation  No.  21?,  in  favor  of 
the  Pacific  Pavements  Company,  Limited,  being  the 
seveiith  Progress  Payment \  S  F  W  D  Contract  No.  23, 
under  Resolution  No.  50,  dated  July  30,  1952,  In 
the  sum  of  $1,566.14.2,  be  and  the  same  is  hereby 
approved  for  payment. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  (5) 
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Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  105 


WHEREAS,  bids  were  recently  advertised  for 
the  lease  of  the  Calaveras  Cattle  Range  covering 
approximately  12,lj.00  acres  in  Alameda  and  Santa 
Clara  counties,  and  no  bids  were  received,  and 

WHEREAS,  informal  bids  were  later  received 
in  response  to  which  ANT  ONE  MENDOZA  filed  a  bid 
for  the  lease  of  said  property  in  the  amount  of 
ft.,  7  5  5.  00  for  the  first  year's  rental,  and  HUGH 
S.  WALKER  filed  a  bid  for  the  lease  of  said 
property  in  the  amount  of  $3,150 #00  for  the  first 
year's  rental,  which  bids  provided  for  an  upward 
revision  in  any  subsequent  year  based  on  the  normal 
price  of  cattle; 

RESOLVED,  That  the  Public  Utilities  Commission 
hereby  authorizes  the  execution  of  a  lease  to  said 
ANT ONE  MENDOZA  in  accordance  with  the  terms  and 
provisions  of  his  informal  bid  above  mentioned. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Pilmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  106 

RESOLVED,  That  that  certain  agreement  made 
and  entered  into  by  and  between  the  City  and 
County  of  San  Francisco  and  the  United  Railroads 
of  San  Francisco,  dated  the  1st  day  of  May,  1917, 
to  which  agreement  the  Market  Street  Railway 
Company  has  succeeded,  and  which  agreement  con- 
cerns the  exchange  of  transfers  between  the  Union 
Street  line  of  the  Municipal  Railway  and  the 
Fillmore  Street  line  of  the  Market  Street  Railway 
Company  of  San  Francisco,  be  and  the  same  is  hereby 
considered  as  being  extended,  and  is  extended  for  a 
period  of  six  (6)  months  commencing  August  26,  1932* 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  10? 


RESOLVED,  That  the  sums  of  |i}.,500.00  and  #299.05, 
representing,  respectively,  a  verdict  rendered  by  a 
jury  in  the  Superior  Court  of  Alameda  County,  and 
costs  of  suit  incurred  in  the t rial  of  MARGARETTE  S.  (2) 
BRACHER  vs.  CITY  AND  COUNTY  OF  SAN  FRANCISCO,  for 
damage  occasioned  by  water  flowing  from  the  Irvington 
Portal  of  the  Hetch  Hetchy  Project  tunnels  on  the  > 
lands  of  said  MARGARETTE  S .  BRACHER ,  which  lands  are 
situated  in  Washington  Township,  County  of  Alameda* 
be  and  the  same  are  hereby  directed  to  be  paid  out 
of  the  Hetch  Hetchy  Construction JFund,  Appropriation 
No.  236. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer ,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  108 

WHEREAS,  a  provision  is  made  for  the  termination 
on  October  31st  in  any  year  of  that  certain  contract  (3) 
dated  December  1,  1930,  between  the  City  and  County  of 
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San  Francisco  and  Spring  Valley  Company*  Limited, 
approved  by  the  Board  of  Supervisors  under  Resolution 
33>789  (N.S.),  dated  January  19,  1931*  which  contract 
and  lease  covers  the  use  of  approximately  2,000  acres 
in  Crystal  Springs  Water  Shed 5 

RESOLVED,  that  the  Public  Utilities  Commission 
hereby  authorizes  the  terminat ion  of  said  contract  as 
of  October  31,  1932,  in  compliance  with  the  written 
notice  addressed  to  X«  A.  Eckart,  General  Manager, 
San  Francisco  We^r^eparjment ,  by  the  Spring  Valley 
Company,  Limited,  dated  August  1,  1932,  requesting 
said  termination. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  109 


RESOLVED,  that  State  Compensation  Insurance 
Fund  Policy  No.  J-I233I4.-52,  covering  Workmen's  (1) 
Compensation  Insurance  on  the  Hetch  Hetchy  Project 
for  the  period  October  5,  1952,  to  October  5,  193 3,  ^ 
be,  and  the  same  is  hereby  approved  by  the  Public 
Utilities  Commission. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  the  following  Progress  Payments  were  unanimously  approved 
for  payment: 

Twelfth  Progress  Payment  H  H  W  S  Contract  No.  126,  for 
hauling  cement,  sand  and  gravel,  awarded  by  the  Board  of  Public 
Works  to  the  Savage  Transportation  Company  under  Resolution  No. 
115,0ij4  (S.S.),  adopted  August  26,  1931,  for  $199.11; 

(2)  - 

Also,  Thirteenth  Progress  Payment  H  H  W  S  Contract  No. 
126,  for  hauling  cement,  sand  and  gravel,  awarded  by  the  Board 
of  Public  Works  to  the  _Savage  Transp^JLajiiojQ^j^.a-ny  under 
Resolution  No.  115,0!jlj.  ( S .  S . ) ,  adopt  ed  August  26V  19  31 ,  for 
1372. 07 • 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  110 

WHEREAS,  The  Public  Utilities  Commission  did 
heretofore  cause  to  be  published  in  the  Official  News- 
paper of  the  City  and  County  of  San  Francisco  a  notice 
fixing  Monday,  the  12th  day  of  September,  1932,  at  (3) 
8  o'clock  P.  M.  of  said  day,  and  the  Meeting  Room  of 
said  Commission  in  the  City  Hall  as  the  time  and  place 
for  a  public  hearing  on  the  matter  of  revising  the 
schedule  of  rates  to  be  charged  by  the  San  Francisco 
Water  Department  for  stand-by  service  for  automatic 
sprinkler  systems;  and 

WHEREAS,  The  said  Commission  did  on  said  day, 
and  days  subsequent  thereto,  hold  public  hearings  on 
the  matter  of  revising  the  said  schedule  of  rates  for 
said  service;  and 

WHEREAS  IT  APPEARS  to  the  Commission  from  the 
evidence  offered  upon  said  hearings  that  it  is  advis- 
able that  the  present  schedule  of  rates  charged  by  the 
San  Francisco  Water  Department  for  said  stand-by  service 
should  be  reduced  to  the  rates  hereinafter  set  forth; 


NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public 

84 


Y 


85 


Utilities  Commission  of  the  City  and  County  of  San 
Francisco  does  hereby  fix  the  following  rates  for 
stand-by  service  charges  for  automatic  sprinklers, 
to  wit; 

(1)  The  following  schedule,  which  is  to  apply  only 
to  straight  automatic  fire  sprinkler  services, 
to  which  no  connections  for  other  purposes  are 
allowed  and  which  are  regularly  inspected  by 
the  Board  of  Fire  Underwriters  and  which  are 
connected  to  an  alarm  system  or  otherwise 
protected  against  theft,  leakage  and  waste 

of  water,  supplements  all  schedules  made 
previous  to  October  10,  1932. 

(2)  FIRST  -  A  monthly  service  charge  on  all  sizes 

of  service  -  $3»QQ  per  month* 

SECOND  -  For  water  delivered,  based  on  monthly 

readings,  "General  Use"  schedule  to  apply. 

(3)  CONDITIONS: 

A  -  To  secure  such  service  consumers  shall  pay 
in  advance  all  costs  of  installation  and 
materials  including  pipe,  valves,  meter, 
re-laying  pavements,  construction  of  meter  pit 
and  such  other  expenditures  as  may  be  necessary 
to  connect  the  sprinkler  system  with  the  street 
main  from  which  service  is  to  be  obtained •  All 
such  work  is  to  be  done  by  the  San  Francisco 
Water  Department  at  actual  cost  of  labor  and 
materials  plus  a  reasonable  charge  for  the  cost 
of  supervision  and  administrative  service* 

B  -  Consumers  who  have  been  served  continuously 
under  prior  automatic  sprinkler  schedules  for 
a  period  exceeding  three  years  shall  be  en- 
titled to  service  under  the  charge  provided 
in  this  schedule  and  shall  be  considered  as 
having  paid  in  full  for  the  cost  of  the 
installation  of  connections  from  their 
sprinkler  system  to  the  connecting  water  main, 

C  -  Consumers  who  have  been  served  under  the  former 
automatic  fire  sprinkler  rate  schedule  for  a 
period  of  less  than  three  years  may  secure 
service  at  rates  provided  in  this  schedule  upon 
the  completion  of  three  years1  service  under  the 
former  schedule  which  is  as  follows: 

FIRST  -  a  monthly  service  charge  based  on  sizes 
of  meters: 

Four-inch  meter  .  •  .  •$  9*00  per  month 
Six- in  w      •  .  .  .  IS. 00    n  n 

Eight -inch    tt      ♦  .  .  .  2I4..QO    11  ■ 

SECOND  -  For  water  delivered,  based  on  monthly 

readings,  "General  Use"  schedule  to  apply. 

Upon  the  completion  of  such  continuous  service  for 
a  period  of  three  years,  consumers,  having  had  automatic 
sprinkler  service  under  the  prior  schedule  for  less  than 
three  years  at  the  time  this  schedule  is  effective,  shall 
be  considered  as  having  paid  in  full  the  installation 
costs  and  connections  to  the  water  service  mains • 
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This  schedule  supersedes  all  prior  straight 
automatic  fire  sprinkler  rate  schedule s* 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  changes 
in  rates  he  forthwith  submitted  to  the  Board  of  Supervisors 
for  its  approval. 

BE  IT  FURTHER  RESOLVED,  That  the  aforesaid  rates  shall 
be  effective  from  and  after  their  approval  by  the  Board  of 
Supervisors. 

Thereupon  the  meeting  adjourned  at  8:30  o'clock  P.  M#,  to 
resume  at  the  call  of  the  Chair. 


Approved: 


1  A*.  ■ 


Attest: 
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MINUTES  OF  AN  ADJOURNED  MEETING  AT  THE  CALL 
OP  THE  CHAIR  OF  THE  26TH  REGULAR  MEETING  OF  THE  PUBLIC 
UTILITIES  COMMISSION  IN  ROOM  227,  CITY  HALL,  HELD  ON  OCTOBER 
10TH,  1932,  AND  RECESSED  TO  OCTOBER  17TH,  1952. 


The  following  members  were  present; 

Commissioners  Byington,  Mc Call-am,  Eddy,  Filmer  and  Murphy • 

President  Lewis  F.  Byington  presided. 

A  motion  by  Commissioner  Eddy,  seconded  by  Commissioner 
Filmer,  that  Resolution  No*  110,  fixing  the  rates  for  stand-by 
service  charges  for  automatic  sprinklers,  passed  by  the  Public 
Utilities  Commission  at  its  meeting  held  on  October  10th,  1932, 
be  hereby  rescinded,  was  unanimously  adopted. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 


WHEREAS ,  The  Public  Utilities  Commission  did  hereto- 
fore cause  to  be  published  in  the  Official  Newspaper  of  the 
City  and  County  of  San  Francisco  a  notice  fixing  Monday, 
the  12th  day  of  September,  1932,  at  8:00  o'clock  P.  M. 
of  said  day,  and  the  Meeting  Room  of  said  Commission  in 
the  City  Hall  as  the  time  and  place  for  a  public  hearing 
on  the  matter  of  revising  the  schedule  of  rates,  to  be 
charged  by  the  San  Francisco  Water  Department  for  stand-by 
service  for  automatic  sprinkler  systems;  and 

WHEREAS,  The  said  Commission  did  on  said  day,  and 
days  subsequent  thereto,  hold  public  hearings  on  the  matter 
of  revising  the  said  schedule  of  rates  for  said  service;  . 
and 

WHEREAS  IT  APPEARS  to  the  Commission  from  the  evidence 
offered  upon  said  hearings  that  it  is  advisable  that  the 
present  schedule  of  rates  charged  by  the  San  Francisco  Water 
Department  for  said  stand-by  service  should  be  reduced  to 
the  rates  hereinafter  set  forth; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco 
does  hereby  fix  the  following  rates  for  stand-by  service 
charges  for  automatic  sprinklers,  to  wit: 

(1)  The  following  schedule,  which  is  to  apply  only  to 
straight  automatic  fire  sprinkler  service,  to  which 
no  connections  for  other  purposes  are  allowed  and 
which  are  regularly  inspected  by  the  underwriters 
having  jurisdiction  and  which  sprinklers  are  connect- 
ed to  an  alarm  system  and  which  are  installed  accord- 
ing to  the  specifications  of  the  San  Francisco  Water 
Department  and  are  maintained  to  the  satisfaction  of 
the  San  Francisco  Water  Department  and  are  protected 
against  theft,  leakage  or  waste  of  water,  which 
schedule  supplements  all  schedules  made  previous  to 
October  10,  1932: 

FIRST  -  A  monthly  service  charge  on  all  sizes  of 
f3.00  per  month. 

SECOND  -  For  water  delivered,  based  on  monthly 

readings,  "General  UseM  schedule  to  apply. 


RESOLUTION  NO.  134 
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(2)  CONDITIONS: 

(A)  -  To  secure  such  service  consumers  shall  pay 

In  advance  all  costs  of  installation  and 
materials  including  pipe,  valves,  meter,  re- 
laying pavements,  construction  of  meter  pit 
and  such  other  expenditures  as  may,  in  the 
judgment  of  the  Public  Utilities  Commission, 
be  deemed  necessary  to  connect  the  sprinkler 
system  with  the  street  main  from  which  service 
is  to  be  obtained.    All  such  work  Is  to  be 
done  by  the  San  Francisco  Water  Department 
at  actual  cost  of  labor  and  materials  plus  a 
reasonable  charge  for  the  cost  of  supervision 
and  administrative  service* 

(B)  -  Consumers  who  have  been  served  continuously 

under  prior  automatic  sprinkler  schedules 
for  a  period  exceeding  three  years  shall  be 
entitled  to  service  under  the  charge  provided 
in  this  schedule  and  shall  be  considered  as 
having  paid  In  full  for  the  cost  of  the 
installation  of  connections  from  their 
sprinkler  system  to  the  connecting  water  main. 

(C)  -  Consumers  who  have  been  served  under  the  former 

automatic  fire  sprinkler  rate  schedule  for  a 
period  of  less  than  three  years  may  secure 
service  at  rates  provided  in  this  schedule 
upon  the  completion  of  three  years1  service 
under  the  former  schedule  which  is  as  follows; 

FIRST  -  a  monthly  service  charge  based  on  the 
sizes  of  meters: 

Four  (krr)  inch  meter  .  .  .  f  9.00  per  month 
Six    (6W)     n         w      .  .  .    1S.00    »  « 
Eight (8n)     w         w      .  .  .    24*00    »  n 

SECOND  -  For  water  delivered,  based  on  monthly 

readings,  "General  Use1*  schedule  to  apply. 

Upon  the  completion  of  such  continuous  service  for  a 
period  of  three  years,  consumers,  having  had  automatic 
sprinkler  service  under  the  prior  schedule  for  less  than 
three  years  at  the  time  this  schedule  is  effective,  shall 
be  considered  as  having  paid  in  full  the  installation 
costs  and  connections  to  the  water  service  mains. 

This  schedule  supersedes  all  prior  straight  automatic 
fire  sprinkler  rate  schedules. 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  changes 
in  rates  be  forthwith  submitted  to  the  Board  of 
Supervisors  for  its  approval. 

BE  IT-  FURTHER  RESOLVED,  That  the  aforesaid  rates  shall 
be  effective  from  and  after  their  approval  by  the  Board 
of  Supervisors. 

Resolutions  Nos.  Ill,  112  and  113  were  laid  over  until  the  (1) 
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next  regular  meeting. 

Thereupon,  the  meeting  adjourned,  to  resume  at  the 
call  of  the  Chair. 


APPROVED: 
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MINUTES  OP  THE  TWENTY- SEVENTH  REGULAR  MEETING  OP  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OP  THE 
FINANCE  COMMITTEE  OP  THE  BOARD  OP  SUPERVISORS  ON  OCTOBER  2I4.TH,  1932 • 


The  following  members  were  presents 

Commissi. oners  Byington,  Murphy,  Eddy,  Filmer  and  McCallum. 

President  Lewis  F.  Byington  presided* 

The  minutes  ©f  the  twenty- sixth  regular  meeting  of  the  ,(]_) 
Public  Utilities  Commission,  held  on  October  10th,  X$  3  2,  were 
unanimously  adopted. 

Also,  the  minutes  of  an  adjourned  meeting  at  the  ©all  of  (2) 
the  Chair  of  the  twenty- sixth  regular  meeting  of  the  Public 
Utilities  Commission  held  on  October  10th,  1932*  and  recessed 
to  October  17th,  1932*  were  unanimously  adopted. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  (5) 
Eddy,  the  following  resolution  was  unanimously  approved t 

RESOLUTION  NO.  Ill  ^ 

RESOLVED,  That  the  sum  of  |2,200.00  be  accepted 
from  the  Georgia  Home  Insurance  Co.  and  that  certain 
wrecked  Pierce  Arrow  Automobile  of  the  sedan  type, 
Model         °£  the  "year  1932*  used  by  the  M_anager_of 
"Utilities,  as  settlement  for  the  property  damage" 
done  to  the  said  automobile  occasioned  by  a 
collision  occurring  September  6,  1932; 

BE  IT  FURTHER  RESOLVED,  That  the  Purchaser  of 
Supplies  be  requested  to  purchase  a  Pierce  Arrow 
Automobile  of  the  sedan  type,  Model  W5V  of  the 
year  19 J2,  for  the  sum  of  |2,200.00  plus  the 
wrecked  machine  formerly  used  by  the  Manager  of 
Utilities. 

AND  BE  IT  FURTHER  RESOLVED,  That  E.  G.  Can  ill* 
as  Manager  of  Utilities,  is  hereby  authorized  to 
endorse  all  evidences  of  ownership  of  the  wrecked 
machine,  any  releases  required  from  the  Insurance 
Company  and  any  bills  of  sale  or  other  documents 
necessary  to  complete  the  transaction  described  herein® 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted* 

RESOLUTION  112  (i^) 

WHEREAS,  J ♦  Britschgj  has  offered  to  lease  ' 
apportion  of  the  Bay  Crossing  pine  line  right -of - 
way,  covering  28.191  acres,  to  be  used  for  dairy 
purposes,  at  a  rental  of  $1,800.00  per  year  and" 
has  submitted  a  written  lease  covering  said 
proposal,  which  has  been  approved  by  F,  W.  Roeding, 
Superintendent,  Agricultural  Division;  therefore, 

RESOLVED,  that  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  hereby 
approves  the  said  lease  of  said  land  and  authorizes 
the  execution  of  said  lease. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner     v  (5) 


90 


9J 


Filmer ,  the  following  cesQlutioii  was  ananimously  adopted: 

RESOLUTION  NO.  ll? 


RESOLVED,  That  the  contract  for  the  following 
improvement  to  be  made  "by  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco ,  in 
pursuance  of  the  provisions  of  the  Charter  of  the 
City  and  County,  to  wit: 

PROTECTION  WORK  FOR  UPPER  ALAMEDA  CREEK 
DIVERSION  DAM  AND  TUNNEL  - 
SPECIFICATION  WATER  DEPARTMENT  28 

be,  and  the  same  is,  hereby  awarded  to  C»  A.  BRUCE 
&  SONS,  they  being  the  lowest  regular  and  responsible 
bidder  therefor,  at  the  following  prices,  to  wit: 


Item  l«a  -  Excavation  for  outlet 

structure  -  $  2.00  per  cu.  yd. 

Item  Imb  -  Excavation  for  apron 

extension  *  O.85  per  cu.  yd. 

Item  2- a  »  Concrete  for  outlet 

structure  -  20*00  per  cu*  yd. 

Item  2-fo  -  Concrete  for  apron 

extension  -  8.00  per  cu.  yd. 

Item  3      -  Reinforcing  steel 

in  place  -  O.OjJ  per  lb. 

Item  lj.-a  -  Furnishing  &  install- 
ing 6W  drains  -  0.50  per  lin.  ft. 

Item  5         Furnishing  &  install- 
ing miscellaneous 
metal  work  -  O.13  per  lb. 

Item  6      «  Cobble  stone  gutters  -       O.lf.0  per  sq.  ft. 

Item  7-a  -.Backfill  for  outlet 

structure  -  1*00  per  cu.  j<a® 

It  an  8-b  -  Grading  -  0.75  Per  QU*  Y&* 

Item  9-&  -  Sand  for  concrete  work  -    3»5®  P©^  cu.  yd. 

Item  10-b    Galvanised  iron  rail- 
ings -  1^.00  per  lin.  ft. 


TOTAL  CONTRACT  PRICE 
BASED  ON  ESTIMATED  QUANTITIES  -    $  13,860.00 

and  all  other  bids  received  for  the  above  described 
improvement  are  hereby  rejected. 

The  work  is  covered  in  the  Water  Department 
Budget  for  the  fiscal  year  1932-1933  under  Annual 
Appropriation  Ordinance  No.  220. 


On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  (1) 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  115  ^ 


WHEREAS,  Appropriation  No.  217  in  the  Annual 
Appropriation  Ordinance  of  the  City  and  County  of 
San  Francisco,  for  the  fiscal  year  1932-1933,  Bill 
No.  75,  Ordinance  No.  9.O5116,  provides  an  estimated 
amount  of  |2,!j.00.00  for  t  he  payment  of  contractual 
services  represented  by  trucks  to  be  hired  as  needed 
by  San  Francisco  Water  Department  in  the  course  of 
its  operations,  and 


WHEREAS,  Section  150  of  the  Charter  provides 
that  payment  for  truck  hire  shall  be  included  on 
payrolls  and  shall  be  considered  in  the  same  manner 
as  personal  service  items,  and 
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WHEREAS,  no  provision  was  made  in  Section  66 
of  the  Annual  Salary  Ordinance,  Bill  No*  109, 
Ordinance  No.  9*0539,  fixing  the  number  and  rates 
of  compensation  of  positions  in  San  Francisco  Water 
Department,  for  the  payment  of  truck  hire  on  the 
payrolls  of  said  Water  Department  % 

BE  IT  RESOLVED,  That  this  Commission  recommends 
to  the  Board  of  Supervisors,  with  the  approval  of  the 
Mayor,  that  Section  66  of  Ordinance  No*  9*0539  be 
amended  to  include,  another  item  kaojm  as  IXm  19® 
providing  for  trucks  and  drivers  as  needed  "by  the 
San  Francisco  Water  Department  to  be  paid  for  at 
rates  established  by  the  Purchaser  of  Supplies1 
contracts; 

AND  BE  IT  FURTHER  RESOLVED,  That  the  authoriza- 
tion of  the  Controller  be  obtained  for  the  purpose 
of  transferring  $2,Ij.00*00  from  Appropriation  Item  217 
in  the  Annual  Appropriation  Ordinance  No*  ^*0^Hd  to 
Appropriation  Item  2l6  in  said  last  mentioned  ordinance 
for  the  purpose  of  defraying  the  cost  of  trucks  and 
drivers  as  needed  by  the  San  Francisco  Water  Depart- 
ment to  be  paid  for  at  rates  established  by  the 
Purchaser  of  Supplies'  contracts* 

On  motion  of  Commissioner  McCallum,  seconded  by  ~^(l) 
Commissioner  Murphy,  the  following  resolution  was  unanimously 
adopt  ed: 

RESOLUTION  NO.  Il6 

AUTHORIZING  CLAIMS  ADJUSTER  OF  THE  MmJICIPAL 
RAILWAY  TO  SETTLE    :    TAIN  CLAIMS  AND  MAKE 
EXPENDITURES  IN  CONNECTION  WITH  COURT  TRIALS. 

WHEREAS,  It  is  often  necessary  that  claims 
for  damages  brought  against  the  City  and  County 
of  San  Francisco,  by  reason  of  accidents  occurring 
in  connection  with  the  operation  of  the  Municipal 
^Railway,  be  speedily  compromised  and  settled,  and 

WHEREAS ,  It  is  also  necessary  that  certain 
expenditures  in  connection  with  trials  of  causes 
be  made  by  said  Claims  Adjuster,  and  said  Claims 
Adjuster  and  the  City  Attorney's  Office  would  be 
seriously  handicapped  if  forced  to  first  seek 
approval  of  this  Commission  for  such  expenditures 
or  to  secure  receipts  therefor  in  detail; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the 
Claims  Adjuster  is  hereby  authorised,  within  his 
own  discretion,  to  settle  said  claims  in  any  sum 
or  sums  up  to  and  including  ONE  HUNDRED  DOLLARS 
($100.00),  payments  to  be  made  by  checks  signed 
by  said  Claims  Adjuster  and  the  Superintendent 
of  said  Municipal  Railway; 

AND  BE  IT  FURTHER  RESOLVED,  That  the  said 
Claims  Adjuster  may,  out  of  such  moneys  as  may 
be  at  his  disposal,  pay  such  sums,  not  in  excess 
of  the  sum  of  ONE  HUNDRED  DOLLARS  ($100.00)  in  any 
such  trial,  which,  within  his  discretion,  are 
necessary  for  the  conduct  and  control  of  damage 
cases  brought  against  the  City  and  County  of  San 
Francisco  growing  out  of  accidents  occurring  by 


92 


) 


1 


93 


reason  of  the  maintenance  and  operation  of  the 
Municipal  Railway,  and  that  said  fund  is  to  be 
replenished  to  such  an  extent  as  the  moneys  ex- 
pended therefrom  upon  the  approval  of  such  ex- 
penditures by  the  Deputy  City  Attorney  in  charge 
of  the  trial  of  said  cause  when  request  is  made 
for  such  replenishment  under  the  joint  signatures 
of  said  Claims  Adjuster  of  said  Claims  Department 
and  the  Superintendent  of  said  Municipal  Railway. 

On  motion  of  Commissi  oner  Eddy,  seconded  by  Commissioner  (l) 
Murphy,  the  following  Progress  Payments  were  unanimously  approved 
for  payment: 

Ae e ept aac e  and  Final  Paym ent  for  construction  of  concrete 
apron  extension*  San  Francisco  Airport  Contract  No .  27,  to  the       ^  (a) 
Pacific  Pavements  Company *  Ltd. *  in  the  sum  of  $552 • 7® « 

Also,  eighth  Progress  Payment*  HEWS  Contract  No*  129 *       ✓ (b) 
Proposition  AB»  Corral  Hollow  Pipe  Line*  to  Youdall  Construction 
Company*  for  $2^5*76 « 

Also*  ninth  and  final  Progress  Payment*  H  H  W  S  Contract  ^(c) 
lo»  129*  Proposition  AB*  j&gral  Hollow  Pipe  Line,  to  Youdall 
Construction  Company,  for  $119 »l68.5~2» 

Also,  tenth  Progress  Payment*  S  F  W  D  Contract  Ncu^2^         ^  ( d ) 
under  Resolution  No.  50,  dated  July  50,  19?2,  to  Pacific  Pave- 
ments  Company,  Lt4« $  L»  the  sum  of  |1,q28»©5« 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  (2) 
McCalium,  the  following  resolution  was  unanimously  adopted! 

RESOLUTION  NO.  11? 


WHEREAS,  N.  A*  CLIFFE  has  leased  from  the  Public 
Utilities  Commission,  under  date  of  April  1,  1932, 
fifteen  C15)  acres  of  land  located  in  Niles  Canyon  on 
the  Alameda  Creek  East  of  Niles,  and  is  desirous  of 
sub-leasing  five  (5)  acres,  more  or  less,  of  said  land 
covered  by  said  lease  to  JOSEPH  ROSEWARNE,  subject  to 
all  of  the  terms  and  conditions  of  t  he  original  lease? 

RESOLVED,  That  the  Public  Utilities  Commission 
hereby  authorizes  the  sub-leasing  of  the  desired  portion 
of  this  lease  to  JOSEPH  ROSEWARNE  subject  to  all  of  the 
terms  and  conditions  of  the  original  lease* 

On  motion  of  Commissioner  McCalium,  seconded  by  Commissioner  (5) 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  118 

WHEREAS,  a  contract  was  entered  into  between  the 
City  and  County  of  San  Francisco  and  the  Pacific  Gas 
and  Electric  Company  for  furnishing  power  and  lights 
for  pump  station  for  a  period  of  three  years  with  the 
understanding  that  if  service  was  not  required  for  the 
full  time,  the  jjp-and-down  charges  covering  transf ormers 
installed  on  Telegraph  Road  at  San  Lorenzo  Creek,  San 
Lorenzo,  Alameda  County,  were  to  be  paid  for  by  the 
Water  Department,  and 

WHEREAS,  no  further  pumping  will  be  needed  during 
the  life  of  this  contract ; 

RESOLVED,  That  the  bill  of  the  Pacific  Gas  and 
Electric  Company  for  the  sum  of  $1,262*25,  covering 
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installation  and  removal  charges  on  transformers 
installed  at  Newark-San  Lorenzo  Pump  station, 
December,  1930*  "be  approved  for  payment  as 
provided  for  in  aforesaid  agreement  which  was 
entered  into  in  December,  19$0« 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  (1) 
Eddy,  the  following  resolution  was  unanimously  adopted:  y 

RESOLUTION  NO.  119 


WHEREAS,  N.  A.  Eckart ,  General  Manager  of 
the  San  Francisco  Water  Department,  in  a  letter 
dated  October  2l+,  1932*  advised  that  F.  V\T.  Hanna, 
Chief  Engineer  and  General  Manager  of  the  East 
Bay  Utilities  District,  is  desirous  of  renting 
certain  of  the  equipment  which  the  Water  Depart- 
ment used  in  driving  the  Upper  Alameda  Tunnel, 
and  recommends  that  same  be  leased  to  said  F.  W.  Hanna| 

RESOLVED,  That  Manager  E«  G,  Cahill  and 
N.  A.  Eckart  be,  and  they  are,  hereby  authorized 
and  empowered  to  enter  into  a  leas©  for  such  of 
the  materials  specified  in  said  letter  as  the 
JEast  Bay  Utilities  District  shall  require  at 
a  rental  not  less  than  that  charged  for  similar 
equipment  by  equipment  companies* 

On  motion  of  Commissioner  Mc Galium,  seconded  by  Commissioner  (2) 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  120  y 

WHEREAS,  The  Present  lease  of  Parcel  No.  20 
of  San  Francisco  County  Lands  expires  on  October 
31 9  1932,  and  has  recently  been  abandoned,  and 

WHEREAS ,  an  offer  has  been  made  by  JOSEPH 
GREGOIRE,  covering  said  land; 

RESOLVED,  That  the  Public  Utilities  Commission 
hereby  authorizes  the  leasing  of  a  lot  200s  x  2kOJ  in 
the  block  bounded  by  College,  Dartmouth,  Silliman  and 
Felton  Streets,  to  be  used  for  flower  culture,  the 
consideration  to  be  f>50.00  per  year  for  a  period  of 
three  (3)  years,  to  said  JOSEPH  GREGOIRE* 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  (3) 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  121  J 

RESOLVED,  That  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  recommends 
to  the  Board  of  Supervisors  the  passage  of  an 
ordinance  authorizing  Joseph  J ♦  Phillips,  Director 
of  Property,  to  trade  a  certain  easement  for  water 
pipe  lines  and  a  sewer  along  a  strip  of  land  6»  wide, 
3!  each  side  of  that  portion  of  the  line  common  to 
Lots  N©8*  11  and  12,  Block  2889,  as  said  lots  are 
shown  on  the  recorded  Map  of  Laguna  Honda  Park 
Sub-division,  to  THOMAS  P.  McINERNEYf  in  exchange 
for  another  e  asement  for  water  pipe  lines  along 
the  northeasterly  3f  of  that  certain  tract  of 
land  conveyed  to  THOMAS  P.  McINERNEY*  by  deed 
dated  June  8,  1927,  and  recorded  June  15,  19 27, 
in  Book  II4.87 ,  at  page  327,  Official  Records  of 
San  Francisco,  as  said  Lot  is  shown  on  said  map 
of  Laguna  Honda  Park  Sub-division,  both  of  which 
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parcels  of  land  are  situate  in  the  City  and 
County  of  San  Francisco,  State  of  California* 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner  (1) 
Eddy,  the  following  Resolution  was  unanimously  adopted: 

RESOLUTION  NO.  122 

WHEREAS,  the  seven  (7)  passenger  Bulck 
jRutonobile  no\v  used  by  L«_T Mc Af  ee *  Chief 
Engineer  of  the  Hetch  Hetchy  Project,  has 
become  worn  out  and  a  new  automobile  is 
required  to  properly  conduct  the  Hetch 
Hetchy  work; 

RESOEirED,  That  a  Buick  automobile  be 
purchased  for  a  sum  not  in  excess  of  TITO 
THOUSAND  FIVE  HUNDRED  AND  FORTY-EIGHT  ($2, 51+8*00) 
DOLLARS,  less  allowance  on  old  car. 

Thereupon,  the  meeting  adjourned  at  8:30  P.  M»,  to 
resume  at  the  call  of  the  Chair* 


APPROVED  s 
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MINUTES  OP  AN  ADJOURNED  MEETING  AT  THE  CALL 
OP  THE  CHAIR  OF  THE  2?TH  REGUIAR  MEETING  OP  THE  PUBLIC 
UTILITIES  COMMISSION  IN  THE  CHAMBERS  OP  THE  BOARD  OP  SUPERVISORS 

.    HELD  ON  OCTOBER  31ST,  1952. 


The  following  members  were  present: 

Commissioners  Byington,  Murphy ,  Pilmer,  Eddy  and  McCaXlum* 

Fresident  Lev/is  F.  Byington  presided© 

President  Byington  stated  that  the  meeting  had  been 
called  with  reference  to  the  discontinuance  of  the  Marina 
Bus  Line j  the  Great  Highway  Bus  Line  and  car  line  nA!*  of 
the  Geary  Street  line.    Owing  to  the  protests  made,  the 
Commission  decided  to  postpone  the  matter  until  residents 
affected  could  be  heard. 

A  number  of  citizens  protesting  against  the  changes 
were    heard  and  requested  a  further  hearing*  by  the  Commission, 
of  committees  from  these  three  affected  districts. 

President  Byington  announced  that  a  further  hearing, 
as  requested,  would  be  given  protest ants. 

Thereupon,  the  meeting  adjourned  at  11:1l5  P.  M. ,  to 
resume  at  the  call  of  the  Chair. 


97 


j  m 

m 

•S  M 


0 


) 


98 


MINUTES  OF  AIT  ADJOURNED  MEETING  AT  THE  CALL  OP 
THE  CHAIR  OP  THE  ADJOURNED  MEETING  HELD  ON  OCTOBER  31ST, 
1932,  HELD  ON  NOVEMBER  7TH,  1932,  IN  ROOM  22],  CITY  HALL, 


The  following  members  were  presents 
Commissioners  Byington,  McCallum,  Filmer  and  Eddy. 
Absents  Commissioner  Murphy. 
President  Lewis  F.  Byington  presided* 


Consideration  of  the  continuation  of  the  Marina  bus 
line  was  taken  up  and  numerous  representatives  from  the 
Marina  District  addressed  the  Commission,  urging  that  this 
bus  line  be  retained  and  suggested  that  in  their  opinion 
the  re-routing  of  this  service  in  the  Marina  District 
would  increase  the  revenue  and  the  service  to  the  people 
of  the  district. 


I  1 ) 


At  the  request  of  the  protest ants,  on  motion  of 
Commissioner  Eddy,  seconded  by  Commissioner  Filmer,  this  (2) 
matter  was  continued  for  an  add! t ional  t en ' day s « 

On  motion  of  Commissioner  Filmer,  seconded  by 
Commissioner  McCallum,  the  following  resolution  was  (3) 
adopted  by  the  following  Commissioners  voting  1 Aye 1 : 
Commissioners  Byington,  Filmer,  Eddy  and  McCallum.  , 
Commissioner  Murphy  absent* 


RESOLUTION  NO*  12J 


BE  IT  RESOLVED,  That  the  following  rule, 
regulating  the  service  and  conduct  of  all 
employees  of  the  Public  Utilities  Commission 
and  of  the  var ip_ug__dep artment s  and  bureaus 
under  the  charge  of  s  aid  Commission,  be, 
and  the  same  is  hereby,  adopted  as  a  rule 
of  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  said 
rule  being  as  follows,  towit: 

All  employees  In  the  service  of  the 
Public  Utilities  Commission  of  the  City  and 
County  of  San.  Francisco  or  in  the  service 
of  any  of  the  utilities,  departments  or 
bureaus  under  the  jurisdiction  of  said 
Public  Utilities  Commission,  shall  promptly 
pay  their  just  and  lawful  debts,  whether 
the  same  be  contracted  while  In  the  service 
of  said  Commission  or  in  the  service  of  any 
of  the  utilities  or  bureaus  or  departments 
under  the  jurisdiction  of  said  Commission, 
or  contracted  prior  to  their  entry  into 
said  service* 

Any  employee  failing  to  pay  his  or  her 
said  just  and  lawful  debts  shall  be  deemed 
guilty  of  insubordination  and  dishonesty, 
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and  as  a  penalty  therefor,  may  be  reprimanded 
or  suspended  or  dismissed  from  his  or  her 
place  of  employment,  in  accordance  with  the 
provisions  set  forth  in  Section  15I4.  of  the 
Charter  of  the  City  and  County  of  San  Francisco* 

This  rule  shall  he  effective  forthwith « 

Thereupon,  the  meeting  adjourned  at  6:15  o 8 clock  P«  M«, 
to  resume  at  the  call  of  the  Chair. 


Secretary 
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MINUTES  OP  THE  TWENTY-EIGHTH  REGULAR  MEETING  OP  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OP  THE 
FINANCE  COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS  ON  NOVEMBER  ll\th,  1932* 


The  following  members  were  present: 

Commissioners  Byington,  Filmer  ,  Eddy,  Murphy  and  Mc Galium. 

President  Lewis  F*  Byington  presided, 

The  minutes  of  the  twenty- seventh  regular  meeting  of  the  (1) 
Public  Utilities  Commission,  held  on  October  2l|.th,  1932*  were 
unanimously  adopted* 

Also,  the  minutes  of  the  adjourned  meeting  at  the  call  (2) 
of  the  Chair  of  the  twenty- seventh  regular  meeting  of  the  Public 
Utilities  Commission  held  on  October  2l±th,  1932,  and  recessed  to 
October  31st,  1932?  were  unanimously  adopted. 

Also,  the  minutes  of  an  adjourned  meeting  at  the  call  of  (3) 
the  Chair  of  the  Public  Utilities  Commission  from  the  adjourned 
meeting  of  October  31st,  1932*  and  held  on  November  y,  1932* 
were  unanimously  adopted* 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  ([{.) 
Mc Galium,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  12k 


RESOLVED,  That  the  following  leases  heretofore 
entered  into  by  the  City  and  County  of  San  Francisco 
with  the  following  parties  are  hereby  ratified  and 
approved: 

Lease  with  J.  C.  HENRIGUES »  dated  the  15th  day  (a)  v 

of  January,  1932 ,  covering  strip  of  land  in  the 
Rancho  Santa  Rita,  Alameda  County,  containing  5*5^ 
acres,  more  or  less,  for  a  period  of  nine  and  one- 
half  (9-1/2)  months  from  and  including  January  l^th, 
1932>  at  a  rental  of  one-third  (lA)  share  of  all 
volunteer  crops  end  one-fourth  (1/Ij.)  share  of  all 
planted  hay  or  grain  delivered  in  proper  packages; 

Also,  lease  with  J.  PETERS ,  dated  the  15th  (b)  * 

day  of  January,  1932  >  covering  a  strip  of  land  in 
Plot  #2  of  the  Bernal  portion  of  the  Rancho  El 
Vaile  de  San  Jose,  Alamefl a  C ounty ,  containing 
2. 5  acres,  more  or  less,  for  a  period  of  nine 
and  one-half  (9-1/2)  months  from  and  including 
January  15th,  1932,  at  a  rental  of  one-third  (1/3 ) 
share  of  all  volunteer  crops  and  one-fourth  (1/4.) 
share  of  all  planted  hay  or  grain  delivered  in 
proper  packages; 

Also,  lease  with  J.  P.  VARGAS,  dated  the  15th  (c)  v 

day  of  January,  1932?  covering  strip  of  land  in 
the  Rancho  Santa  Rita,  Alameda  County,  containing 
2.1  acres,  more  or  less,  for  a  period  of  nine  and 
one-half  (9-1/2)  months  from  and  including  January 
15th,  1932,  at  a  rental  of  one-third  (1/3)  share 
of  all  volunteer  crops  and  one-fourth  (l/Lj.)  share 
of  all  planted  hay  or  grain  delivered  in  proper 
packages; 

Also,  lease  with  BD»  ZURKIRSCHEN .  dated  the  (d)  J 

15th  day  of  January,  1932,  covering  strip  of  land 
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in  Plots  Nos*  1  and  2  of  the  Bernal  portion  of 
the  Raneho  El  Valle  de  San  Jose,  Alameda  County, 
containing  about  3*kh  acres,  for  a  period  of 
nine  and  one-half  (9-1/2)  months  from  and 
including  the  15th  day  of  January,  193^>  at  a 
total  rental  of  Forty  and  00/100  (II4.O.OO)  Dollars. 

On  motion  of  Commissioner  Murphy,  seconded  "by  Commissioner  (1) 
Eddy,  the  following  Certificate  of  Acceptance  and  Pinal  Payment 
was  unanimously  approved  for  payment:  / 

Certificate  of  Acceptance  and  Final  Payment  H  H  W_S 
Contract  No.  158,  for  the  construction  of  Suno 1  a tor ehou s  e ,  to 
the  Empire  Construction  Co*,  Ltd.,  in  the  sum  of  $2,807.00. 

On  motion  of  Commissioner  Filmer ,  seconded  by  Commissioner  (2) 
McCallum,  the  following  contract  payments  were  unanimously  approved  ? 
for  payment: 

Contract  Payment ,  dated  October  25,  1932,  S  F  W  D  Contract  / 
No .  2.6 ,  for  gathering  and  nollyey-i^g  walnut  crop  1  Sunol  .  Alameda 
County,  Public  Utilities  Commission  .Be solution  No*  $0 ,  to  Chas. 
H.  Schween  &  Sons  t  in  the  sum  of  $3  *7^3«80; 

Also,  Contract  Payment,  dated  November  1I4.,  193 2*  S  F  W  S 
Contract  No.  26 ,  for  gathering  and  delivering  walnut  crop*  Sunol ,  ^ 
Al^eds*  County ,  Public  Utilities  CommisslOB'  Resolution  No.  5  G  , 
to  Chas.  H.  Schween  &  Sons,  in  the  sum  of  $780.30. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner  (3) 
Eddy,  the  following  Contract  Payment s  were  unanimously  approved  for  ^ 
payment : 

Contract  Payment,  dated  October  25,  1932,  S  F  W  T>  Contract 
No .  25 ,  Public  Utilities  Commission  Resolution  No*  50 j  to  Pacific 
Pavements  Co.,  Ltd.  ,  in  the  sum  of  $801.1}.6; 

Also,  Contract  Payment »  dated  November  1,  1952,  S  F  W  D  7 
Contract  No.  25 »  Public  Utilities  Commission  Be solution  No.  50, 
to  radl'i.c  rs.Yffr^ot^  Co.,  Ltd.,  in  the   sum  ol   §937 .06; 

Al so ,  C o n t r act  P ayment ,  dated  November  8,  1932,  S  F  W  D 
Contract  No.  23 »  Public  Utilities  Commission  Resolution  No.  $0, 
to  Pacific  Pavements  Co.,  Ltd.,  in  the  sum  of  $8l8.22» 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  (L|_) 
Filmer,  the  following  resolution  was  unanimously  adopt ed : 


RESOLUTION    [0.  125 

WHEREAS,  under  date  of  December,  I93O,  the  City 
and  County  of  San  Francisco  entered  into  a  contract 
with  the  Pacific  Gas  and  Electric  Company  for  furnish- 
ing power  for  the  Newark-San  Lorenzo  Pump  Station, 
under  what  is  known  as  the  P-5  schedule,  for  a  period 
of  three  (3)  years,  and  providing  for  installation  and 
removal  charges  of  $1,262.25;  and, 

WHEREAS ,  under  Public  Utilities  Commission  Resolu- 
tion No*  118,  the  City  has  paid  the  cost  of  installing 
and  removing  the  transformers  amounting  to  $1,262.25; 

WHEREAS ,  a  supplemental  contract  was  entered  into 
by  the  City  and  County  of  San  Francisco  with  the  Pacific 
Gas  and  Electric  Company,  on  April  9,  1951 ,  for  1500  K.W. 
additional  installation,  which  provided  for  installation 
and  removal  charges  of  $1,290.00,  which  the  Company  agreed 
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to  waive  if  the  equipment  was  used  for  a  three 
(5)  year  period;  and, 

WHEREAS,  in  January  of  this  year,  following 
the  heavy  rains  of  last  Pall,  it  became  certain 
that  no  further  pumping  would  be  required  for  at 
least  another  year,  and  to  have  permitted  the 
installation  to  remain  would  have  involved  a 
minimum  monthly  charge  of  |83l.i*00,  or  practically 
$10,000.00  for  the  year;  therefore, 

RESOLVED,  That  these  transformers  be  removed, 
as  provided  for  in  said  contract,  and  that  said 
removal  charges,  amounting  to  $1, 290.00,  be,  and 
they  are  hereby  ordered  paid  to  the  Pacific  Gas 
and^Electric  Company,  and  that  the  monthly  charge 
of  183)4*00  be  terminated,  all  as  provided  for  in 
said  supplemental  contract* 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (l) 
Murphy,  the  following  resolution  was  unanimously  adopted: 

_1   -         _±r;_'.  J1--:' 

RESOLVED,  That  the  claim  of  the  Steel  Tank 
&  Pipe  Company,  under  H  H  W  S  Contract  No.  127 
for  the  construction  of  steel  pipe  on  the  Lower 
Cherry  Aqueduct*  for 

Extra  elbow  cuts  on  36"  pipe  -        $  297*5® 

»        "      w     »   6on    11  -  -  165.00 

Bonus  for  completion  of  work 
within  contract  time  as 
corrected  on  account  of 

unavoidable  delay  -  1 ,000.00 


Total  -  $  l,l4-62.50 

be,  and  the  same  is,  hereby  approved  for  payment* 

On  motion  of  Commissioner  McCallura,  seconded  by  Commissioner 
Pilmer ,  the  following  resolution  was  unanimously  adopted:  (2) 

RESOLUTION  HO.  127  y 

WERE  AS,  Ben  L.  Clements,  a  t  enant  of  the 
San  Francisco  Water  Department,  on  the  Balboa 
Reservoir  Tract  in  the  City  and  County  of  San 
Francisco,  has  requested  a  reduction  in  his 
rental ,  which  rental  in  accordance  with  the 
terms  of  his  lease  amounts  to  One  Hundred 
Twenty-five  Dollars  ($125.00)  per  month,  and, 

WHEREAS ,  N.  A,  Eckart,  General  Manager  and 
Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, has  recommended  that  a  reduction  be  granted 
to  said  Ben  L,  Clements  as  follows:    That  the  said 
amount  of  $125 • 00  Per  month  be  reduced  for  a  period 
of  six  (6)  months,  commencing  with  the  payment  due 
November  5>  1932*  to  and  including  the  payment  due 
April  5,  1933,  to  the  sum  of  Eighty  Dollars  ($80.00) 
per  month,  thereafter  all  payments  to  be  in  accord- 
ance with  the  terms  of  said  lease, 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  that  certain 
lease  by  and  between  the  City  and  County  of  San  Francisco 
as  lessor  and  Ben  L.  Clements  as  lessee,  approved  by  the 
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Board  of  Public  Works  on  March  6,  1931  under 
Resolution  No.  II33I4.8  and  by  the  Board  of 
Stip er visors  on  March  .18,  1931  under  Resolution 
No,  3i|.110,  is  hereby  modified  and  amended,  insofar 
as  certain  payments  in  said  lease  are  provided  as 
follows:    Those  certain  payments  in  the  sum  of 
$125,00  per  month  due  on  November  5*  1932* 
December  5 »  1932,  January  5 j  1933 j  February  5, 
.1933,  March  5,  1933  and  April  5,  1933  #  are 
hereby  reduced  from  said  amount  of  $125»00  per 
month  to  $80.00  per  month,  and  be  it  further 

RESOLVED,  That  all  the  other  terras  and 
conditions  of  the  aforesaid  lease  shall  remain 
in  full  force  and  effect  as  if  the  rental 
reduction  herein  provided  for  had  not  been  made. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Eddy,  the  following  Certificate  of  Acceptance  and  Pinal  Payment  (1) 
was  unanimously  approved  for  payment:  y 

Certificate  of  Acceptance  and  Final  Payment ,  H  H  W  S 
Contract  !?o,  12^  »  Mather -Ketch  Hetchy  Road,  to  A..  G»  Raischi 
in  the  sum  of  $18,129.16. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (2) 
Filmer,  the  following  Contract  Payment  was  unanimously  approved 
for  payment : 

Recommendation  for  Contract  Payment,  H  H  W  S  Contract 
No .  126 ,  for  hauling  cement,  sand  and  gravel,  to  Savage  Trans- 
portation Co. ,  Inc.,  in  the  sum  of  $2^0 .87* 

On  motion  of  Commissioner  Mc Galium,  seconded  by  Commissioner 
Murphy ,  the  following  resolution  was  unanimously  adopted:  (3) 

 j   H_N0j  ' 

WHEREAS ,  San.  Francisco  Airport  c ont emp late 
holding  an  Air  Show  at  San  Francisco  Airport  in 
San  Mateo  County  on  Sunday,  November  20,  1932, 
for  the  purpose  of  attracting  future  business  to 
the  San  Francisco  Airport; 

RESOLVED,  That  the  Manager  of  the  San  Francisco 
Airport  be,  and  he  is  hereby  authorized  to  rent  six 
hundred  { 600)  chairs  from  the  Director  of  Property 
for  one  (1)  day  at  fifteen  (15^)  cents  each,  said 
chairs  to  be  rented  to  guests  on  that  date  at  fifty 
(50^)  cents  each,  and  the  six  hundred  (600)  grand- 
stand seats,  at  present  erected,  to  be  rented  to 
guests  at  twenty-five  {25^0  cents  each;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Manager  of 
the  San  Francisco  Airport  be,  and  he  is  hereby 
further  authorized  to  apply  any  profits  over  and 
above  expenses  derived  from  said  Air  Show  to  the 
purchase  of  fuel  and  lubricants  for  distribution 
to  the  contestants  entered  in  said  Air  Show. 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  (Ij.) 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  129 


V/HEREAS,  A  serious  cave -in  occurred  in  the 
tunnel  between  Valle  and  Mocho  Shafts  during  the 
month  of  September,  1932,  on  the  Hetch  Hetchy 
project;  and 
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WHEREAS,  It  "became  necessary  to  sink  a  well 
on  the  center  line  of  the  tunnel  immediately  east 
of  the  crosscut  of  the  Valle  Shaft  through  which 
concrete  aggregate  would  be  dropped  to  the  cars 
below;  and 

WHEREAS,  Because  of  the  exigencies  of  the 
case,  the  Public  Utilities  Commission  was  unable 
to  solicit  bids  for  the  construction  of  the  said 
well  and  that  it  incurred  an  emergency  indebtedness 
with  the  Western  Well  Drilling  Co. ,  Ltd.,  in  the 
amount  of  $5067.35  for  the  construction  of  said  well; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  bill 
of  the  said  Western  Well  Drilling  Co.,  Ltd.,  for  the 
sinking  of  the  well  between  Valle  and  Mocho  Shafts 
of  the  Hetch  Hetchy  construction,  be,  and  the  same 
is  hereby  approved  and  ordered  paid. 

BE  IT  FURTHER  RESOLVED,  That  the  Controller 
be  furnished  with  a  certified  copy  of  this  resolution, 
and  that  he  is  hereby  requested  to  pay  the  amount 
designated,  as  a  matter  of  emergency* 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc Galium,  the  following  resolution  was  unanimously  adopted:  (1) 

RESOLUTION  NO.  I3O 


WHEREAS ,  Jo s eph  C au  t  eruc lo  *  of  33O  Ridgewood 
Avenue,  San  Francisco,  in  his  lettei  dated  October 
26,  1932,  has  submitted  an  offer  to  rent  such  space 
as  may  be  mutually  agreed  upon  for  the  purpose  of 
conducting  and  maintaining  a  two  (2)  chair  bootblack 
stand  on  the  property  of  the  Municipal  Railway 
adjacent  to  its  waiting  station  at  the  West  Portal 
of  the  Twin  Peaks  Tunnel,  San.  Francisco; 

RESOLVED,  That  the  Public  Utilities  Commission 
hereby  authorizes  the  leasing  of  the  above  described 
space  to  said  Joseph  Caut erucio  for  said  purpose, 
from  month  to  month ,  at  a  monthly  rental  of  Five 
and  no/100  ($5*00)  Dollars,  payable  in  advance, 
and  as  additional  compensation  that  said  lease 
provide  that  the  lessor  keep  said  stand  and 
the  Railway* s  nearby  lawn in  a  clean  and  tidy 
condition  at  all  times,  to  the  ext ent  of  picking 
up  and  removing  papers  and  rubbish  that  lodge 
on  said  lawn. 

On  motion  of  Commissioner  Filmer ,  seconded  by  Commissioner 
Murphy ,  the  following  re  so lution  was  unanimously  adopted:  ^  (2) 

RESOLUTION  NO.  131 


WHEREAS,  San  Francisco  Water  Department 
Contract  No.  2~6  was  awarded  to  CHAS.  H.  SCHWEEN 
Jc.„SCN"  by  th<-  Public  Utilities  Commission  Resolu- 
tion No.  90,  providing  for  the  gathering  and  deliver- 
ing of  the  walnut  crop  at  Sunol ,  Alameda  County, 
with  an  estimated  amount  of  9 0- tons  of  walnuts 
at  $51.00  per  ton,  amounting  to  $i|.,590.00;  and, 

WHEREAS,  the  actual  amount  of  walnuts  gathered 
from  the  Sunol  orchard  and  delivered  to  Walnut 
Growers  Association  to  October  31,  1932,  is 
99-tons,  which  at  $51.00  per  ton  amounts  to  $5, 01$. 00; 

RESOLVED,  that  the  Order  for  Extra  Work  No.  129, 
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Appropriation  2YJ ,  for  9-kons,  amounting  to 
$Ll.59 •  00*  "be,  and  the  same  is  hereby  approved 
for  payment. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (1) 
Filmer,  the  following  resolution  was  unanimously  adopted: 

WHEREAS,  it  is  deemed  important  that  the 
services  of  a  geologist  be  secured  to  investigate 
the  alleged  draining  of  springs  in  the  vicinity 
of  the  Coast  Range  Tunnels  in  Alameda  County, 
in  order  that  the "City  and  County  of  San  Francisco 
may  be  protected  against  possible  damage  suits;  and, 

* 

WHEREAS ,  Mr.  William  A.  Simkins  was  employed 
on  the  Mountain  Division  of  the  Hetch  Eetchy  Project 
to  investigate  claims  arising  out.  of  alleged  draining 
of  springs  in  Tuolumne  County,  and  his  services  were 
of  great  value  in  the  settlement  of  various  damage 
claims;  and, 

WHEREAS ,  in  a  letter  dated  November  3,  1932, 
said  William  A.  Simkins  offers  to  perform  this 
work  at  the  same  rate  as  previously,  najnely , 
$>50 #00  per  day,  plus  expenses; 

RESOLVED,  that  William  A.  Simkins  be,  and 
he  is  hereby  employed  to  investigate  the  alleged 
draining  of  springs  in  the  vicinity  of  the  Coast 
Range  Tunnels  in  Alameda  County,  at  a  cost  of 
$50*00  per  day,  plus  expenses. 

A  committee  representing  the  Patrol  Special  Police  v  (2) 

Officers  Protective  Association  of  the  City  and  County  of 
San  Francisco,  headed  by  Mr.  Eneas  Kane,  made  a  request 
that  a  special  police  officer  be  employed  as  a  watchman 
at  the  property  at  Bryant  Street  Pipe  Yard  of  the  San 
Francisco  Water  Department .  to  replace  a  Morse  Patrol 
watchman  who  is  now  doing  the  work.    President  Byington 
informed  the  Committee  that  they  would  take  the  matter 
under  advisement. 

Thereupon,  the  meeting  adjourned  at  9 :20  P.  M. ,  to 
resume  at  the  call  of  the  Chair. 


APPROVED: 
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MINUTES  OP  THE  TWENTY-NINTH  REGULAR  MEETING  OP  THE 
PUBLIC  UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OP  THE 
FINANCE  COMMITTEE  OP  THE  BOARD  OP  SUPERVISORS  ON  NOVEMBER  28TH,  1932. 


The  following  members  were  present: 

Commissioners  Byington,  Murphy,  MeCallaam,  Pilmer  and  Eddy* 

President  Lewis  F.  Byington  presided* 

The  minutes  of  the  twenty-eighth  regular  meeting  of  the     ( 1 ) 
Public  Utilities  Commission,  held  on  November  ll+th,  1932,  were 
unanimously  adopted* 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Mc Galium,  the  fo llowing  Certificate  of  Acceptance  and  Final  Pay™ 
ment,  S  F  V/  D  Contract  No*  28,  for  gathering  and  delivering  the 
walnut  crop,  Sunol,  Alameda  County,  Public  Utilities  Commission  (2) 
Resolution  No.  90,  to  Charles  H«  Schween  &  Sons,  in  the  sum  of 
$50l|*90;     also,  Order  for  Work  No*  507,  S  F  W  D  Contract  No,  26, 
for  gathering  and  delivering  the  walnut  crop,  Sunol,  Alameda 
County,  Public  Utilities  Commission  Resolution  No*  §Q9  to 
Charles  H*  Schween  &  Sons,  in  the  sum  of  $222}^J}0j  were  unanimous*- 
ly  approved  for  payment* 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
Pilmer,  Certificate  of  Acceptance  and  Pinal  Payment ,  S  F  W  D 
Contract  No.  15*  for  construction  of  Crystal  Springs  Aqueduct  (3) 
Supply  Line 5  San  Mateo  County,  to  Western  Pipe  and  Steel  Co** 
in  the  sum  of  $3*^35*9^-*  was  unanimously  approved  for  payment. 

On  motion  of  Commissioner  Mc  Galium,  seconded  by  Commission- 
er Murphy ,  Certificate  of  Acceptance  and  Final  Payment ,  H  H  W  S 
Contract  No*  123 9  Proposition  ABC,  for  the  construction  of  San 
Joaquin  Pipe  Lin®,  awarded  by  the  Board  of  Public  Works  under  (h) 
Resolution  No.  Il4,X©4  (S  S)  adopted  May  22,  I95I,  to  Youdall 
Construction  Company s  in  the  sum  of  $27 ,227*9 6,  was  unanimously 
approved  for  payment* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted:  (5) 

RESOLUTION  NO,  I33 


WHEREAS,  Alameda  County,  through  their  County 
Surveyor  George  Wilhelm,  has  made  written  request 
under  date  of  November  22,  1932,  to  be  permitted  to 
secure  material  for  making  a  fill  to  widen  the  Nile  a 
Cai%         '  Lid  to  alleviate  a  dangerous  .  condition  exist- 
ing  just  north  of  the  Portal  of  the  Western  Pacific 
Railroad  tunnel,  such  fill  material  to  be  obtained 
by  excavation  on  adjoining  property  under  control 
of  the  San  Francisco  Water  Department %  and 

WHEREAS,  the  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department  reports  that 
the  excavation  of  this  material  at  the  site  con- 
templated will  not  adversely  affect  the  interests 
of  the  Water  Department ; 

THEREFORE,  BE  IT  RESOLVED,  That  permission  is 
hereby  granted  to  Alameda  County  to  secure  certain 
material  for  widening  the  Niles  Canyon  Road  just 
north  of  the  Portal  of  the  Western  Pacific  Railroad 
tunnel  from  lands  under  control  of  the  San  Francisco 
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Water  Department  adjacent  thereto,  under  the  follow- 
ing conditions;     that  the  excavation  shall  he  con- 
fined to  the  area  shown  on  plans  and  cross- sections 
submitted  with  letter  dated  November  22,  1932;  that 
the  County  of  Alameda  shall  protect  the  City  and 
County  of  San  Francisco  and  the  San  Francisco  Water 
Department  as  against  any  damages  which  may  result 
directly  or  indirectly  from  the  operations  of  Alameda 
County  in  connection  with  the  excavation  and  removal 
of  such  material  and  will  bear  the  entire  cost  of  any 
repairs,  to  the  Water  Department  tunnel  or  other 
structures  made  necessary  as  the  result  of  such 
operations^    the  privilege  herein  granted  shall  not 
be  construed  to  grant  at  the  present  time  nor  at 
any  time  in  the  future  an  easement  or  _ right  of  way 
over  any  of  the  properties  of  the  City  and  County 
of  San  Francisco® 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  (l) 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO*  1$1|. 


RESOLVED,  in  accordance  with  the  recommenda- 
tion of  the  Director  of  Property  and  the  Chief 
Engineer  and  Manager  of  the  Hetch  Hetchy  Water 
Supply,  that  the  lands  of  the  City  and  County 
of  San  Francisco,  located  in  Sections  11,  12  and 
li}.,  1  •  3  S*,  R.  8  E.,  M.  D,  B.  &  M» ,  Stanislaus 
County,  California ,  acquired  by  the  following 
mentioned  deeds,  be  leased  to  C .  J6  RUMBLE .  of 
Salida, .California,  for  agricultural  purposes, 
for  the  year  1953*  at  a  yearly  cash  rental  of 

(1)  Deed  dated  July  18,  1925*  and  recorded 
July  18,  1925,  in  Book  27,  at  page  3J0, 
Official  Records  of  Stanislaus  County • 

(2)  Deed  dated  July  18,  1923,  and  recorded 
July  18,  1923,  in  Book  2§,  at  page  20J, 
Official  Records  of  Stanislaus  County; 

reserving,  however,  the  right,  at  any  time,  to 
enter  upon  the  property  described  in  the  first 
mentioned  deed^  to  construct,  maintain,  repair 
and/or  patrol  any  of  the  City 3 s  existing 
structures  or  any  additional  structures  that 
may  be  necessary  for  the  purposes  of  the  Hetch 
Hetchy  Water  Supply  and  Power  System,  without 
liability  for  damage  to  crops  of  the  Lessee. 

BE  IT  FURTHER  RESOLVED,  That  the  Chief 
Engineer  and  Manager  of  the  Hetch  Hetchy  Water 
Supply  and  the  Stanislaus  Land  &  Abstract 
Company  (the  property  described  in  the  second 
mentioned  deed  being  held  in  trust  for  the 
City  and  County  of  San  Francisco  by  said 
company),  are  hereby  authorised  to  execute 
the  lease  to  said  C.  J»  RUMBLE;  and 

BE  IT  FURTHER  RESOLVED ,  That  the  Director 
of  Property  prepare  the  necessary  lease  and 
arrange  to  collect  the  rent  when  due» 
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On  motion  of  Commissioner  Eddy,  seconded  by 
Commissioner  McCallura,  the  following  resolution  was 
unanimously  adopted; 

RESOLUTION  NO.  I35 


RESOLVED,  That  Resolution  No,  122  of  the 
Public  Utilities  Commission  be,  and  hereby  is 
rescinded;     and  be  it 

FURTHER  RESOLVED ,  That  the  Public  Utilities 
Commission  purchase  a  La  Salle  five-passenger 
sedan ,  equipped  with  trunk  and  suitcases  and 
six  wire  wheels,  for  the  sum  of  QUE  THOUSAND 
SIX  HUNDRED  THIRTY-NINE  DOLLARS  AND  THIRTY- NINE 
CENTS  ($1,659 .39),  plus  the  turn -in  value  of  the 
old  Buick  automobile  now  in  use  by  Mr*  L,_T, 
McAfee*  Chief  Engineer  and  Manager,  Hetch  Hetchy 
Water  Supply • 

On  motion  of  Commissioner  Pilmer ,  seconded  by 
Commiss loner  Eddy,  the  following  resolution  was  unanimously 
adopt  ed; 

RESOLUTION  NO,  I36 


WHEREAS,  on  August  12,  1932,  the  service 
pipe  of  the  Water  Department  supplying  the  San 
Francisco  Chronicle  Building  broke  and  caused 
water  to  enter  the  basement  of  said  building, 
doing  damage  to  a  stock  of  newsprint,  for  which 
$2,000.39  was  claimed  duej  and 

YifHEREAS ,  it  is  felt  that  by  reason  of  the 
San  Francisco  Chronicle  not  properly  sealing 
or  caulking  the  area  through  which  the  service 
pipe  of  the  Water  Department  entered  the  base- 
ment ,  that  the  damages  suffered  should  be  borne 
equally  by  the  Water  Department  and  the  San 
Francisco  Chronicle; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the 
claim  of  the  San  Francisco  Chronicle  for  damages 
done  to  its  stock  of  newsprint  on  August  12,  1952 $ 
occasioned  by  water  entering  the  basement  of  said 
San  Francisco  Chronicle  Building,  be,  end  the  same 
is,  hereby  settled  for  the  sum  of  $1,000*00, 

On  motion  of  Commissioner  McCallum,  seconded  by 
Commissioner  Eddy,  the  following  resolution  was  unanimously 
adopted: 

RESOLUTION  NO,  157 

RESOLVED ,  That  the  General  Manager  of  the 
Water  Department »  be,  and  he  is,  hereby  authorised 
to  pay  the  sum  of  $269,30  to  the  Kwong  Tung  Company, 
as  settlement  in  full  of  all  damages  resulting  "from 
a  broken  water  service  pipe  which  caused  the  base- 
ment of  said  concern  at  328  Grant  Avenue,  San 
Francisco,  to  be  flooded  with  water  on  or  about 
August  13 $  193'2#  resulting  in  damage  to  the  stock 
of  merchandise  stored  in  said  basement. 

The  said  General  Manager  of  the  Water  Depart- 
ment is  directed  to  obtain  proper  forms  of  release 
of  all  claims  and  demands* 
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On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner  (1) 
Filmer ,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  WO.  I38 


WHEREAS,  it  appears  from  a  letter  from  the 
City  Attorney's  office  that  GEORGE  W.  FOUNTAIN  and 
GEORGIA  FOUNTAIN  have-  a  suit  pending  against  the 
City  and  County  of  San  Francisco  "by  reason  of  an 
accident  occurring  to  said  GEORGIA  FOUNTAIN  through 
the  operation  of  a  Municipal  Railroad  street  car 
and  that  in  said  accident  said  GEORGIA  FOUNTAIN 
received  a  fracture  of  her  collarbone  and  other 
abrasions  and  contusions ,  and  that  said  suit  is 
for  the  sum  of  $ll*lli5*®0;  aa^* 

WHEREAS ,  it  further  appears  that  NORA  ANDREWS 
has  a  suit  pending  against  the  City  and  County  ©f 
San  Francisco  in  the  sum  of  $10,000*00,  end  that 
said  suit  grows  out  of  the  above  mentioned  accident 
to  GEORGIA  FOUNTAIN,  which  occurred  on  the  26th  day 
of  October,  1$28,  and  in  which  accident  said  NORA 
ANDREWS  alleges  that  she  received  numerous  abrasions 
and  contusions  and  a  sprained  knee  and  strained 
1 igament f     and , 

WHEREAS,  said  City  Attorney  has  in  his  letter 
to  this  Commission  fully  explained  the  facts  and 
circumstances  of  the  happening  of  said  accident 
and  has  recommended  a  settlement  of  both  of  said 
causes  of  action  by  the  payment  of  $1., 000*00  to 
GEORGIA  FOUNTAIN  and  GEORGE  W.  FOUNTAIN,  for  which 
payment  the  attorneys  for  said  NORA  ANDREWS  have 
agreed  to  file  a  dismissal  of  the  said  suit  of 
NORA  ANDREWS,  said  NORA  ANDREWS  and  GEORGIA 
FOUNTAIN  being  represented  by  the  same  attorney) 

NOW,  THEREFORE ,  BE  IT  RESOLVED,  That  the  City 
Attorney  be,  and  he  is,  hereby  authorised  to  com- 
promise and  settle  said  case  of  GEORGE  W.  FOUNTAIN 
and  GEORGIA  FOUNTAIN,  for  the  sum  of  f 1,000*00, 
upon  condition  that  dismissal  is  secured  of  the 
said  suit  of  NORA  ANDREWS  without  any  further 
consideration  therefor* 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (2) 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  159 


WHEREAS ,  it  appears  from,  a  letter  submitted 
by  the  City  Attorney  dated  November  9,  1932,  that 
on  or  about  February  12,  1932,  CHARLES  SCHENONE. 
while  boarding  a  Municipal  oar  !>Ftf  line*  received 
injuries  by  being  thrown  to  the  pavement  when  said 
car  started  suddenly  while  he  had  one  foot  on  the 
lower  step  of  said  car,  resulting  in  his  being  con* 
fined  to  the  City  and  County  Hospital  as  a  patient 
for  nearly  seven  months;  and, 

WHEREAS,  the  City  Attorney  has  recommended  that 
a  .settlement  be  made  between  plaintiff  and  the  City 
and  County  of  San  Francisco,  whereby  plaintiff  will 
receive  the  sum  of  $250v00;  and, 

WHEREAS,  it  appears  from  all  the  facts  and  cir- 
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cumstances  surrounding  the  happening  of  this 
accident  and  the  injuries  received  by  said 
plaintiff  that  said  settlement  is  a  fair  and 
reasonable  settlement  on  the  part  of  the  City 
and  County  of  San  Francisco; 

NOW,  THEREFORE ,  BE  IT  RESOLVED ,  that  said 
settlement  of  $250*00,  as  between  plaintiff  and 
the  City  and  County  of  San  Francisco,  be,  and  the 
same  is ,  hereby  approved* 

On  motion  ©f  Commissioner  McCallum,  seconded  by  (1) 
Commissioner  Filmer ,  the  following  resolution  was  unanimously 
adopt  ed : 

RESOLUTION  NO.  lij.0 


WHEREAS,  it  appears  from  a  letter  submitted 
by  the  City  Attorney  dated  November  1,  1932*  that 
on  or  about  the  1st  day  of  July*  1932,  while  a 
pass enger  o n  Municipal  car  nKf?  line ,  MARGARET 
McCLOSKEY  was  walking  through  said  car  at  the 
Ferry  Loop  when  the  car  gave  a  sudden  jerk, 
throwing  her  against  a  seat  in  the  front  section 
of  the  car,  causing  injuries  which  confined  her 
to  bed;  and, 

WHEREAS,  the  City  Attorney  has  recommended 
that  a  settlement  be  made  between  plaintiff  and 
the  City  and  County  of  San.  Francisco,  whereby 
plaintiff  will  receive  the  sum  of  $150*00;  and, 

WHEREAS ,  it  appears  from  all  the  facts  and 
circumstances  surrounding  the  happening  of  this 
accident  and  the  injuries  received  by  said 
plaintiff  that  said  settlement  is  a  fair  and 
reasonable  settlement  on  the  part  of  the  City 
and  County  of  San  Francisco; 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  said 
settlement  of  $15G«00,  as  between  plaintiff 
•    MARGARET  McCLOSKEY  and  the  City  and  County  of 
San  Francisco,  be,  and  the  same  is,  hereby 
approved* 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner 
McCallum,,  the  following  resolution  was  unanimously  adopted:  (2) 

RESOLUTION  NO.  lip. 


WHEREAS,  it  appears  from  a  letter  submitted 
by  the  City  Attorney  dated  November  1I4.,  1932, 
that  on  the  28th  day  of  April,  1932,  at  about 
eight  of clock  in  the  evening,  NICHOLAS  BATMAN I » 
68-year s  of  age,  while  alighting  from  a  Municipal, 
car  nK!!  line  at  West  Portal  entrance  of  the  Twin 
Peaks  Tunnel,  was  seriously  injured  by  reason  of 
the  car  starting  before  he  had  alighted;  and, 

WHEREAS,  the  City  Attorney  has  recommended 
that  a  settlement  be  made  between  plaintiff  and 
the  City  and  County  of  San  Francisco,  whereby 
plaintiff  will  receive  the  sum  of  tl4.25.QO;  and, 

WHEREAS,  it  appears  from  all  the  facts  and 
circumstances  surrounding  the  happening  of  this 
accident  and  the  injuries  received  by  said  plaintiff 
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that  said  settlement  is  a  fair  and  reasonable 
settlement  on  the  part  of  the  City  and  County 
of  San  Francisco j 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  said 
settlement  of  $ij25«00  as  between  plaintiff 
NICHOLAS  BATMAN I  and  the  City  and  County  of 
San  Francisco,  be,  and  the  same  is,  hereby  approved. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (1) 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO*  ll\2 


WHEREAS ,  on  August  18,  1932,  the  Water 
Department  was  advised  that  one  of  its  pipes 
was  leaking  at  the  premises  of  WM.  E.  WOODALL, 
known  as  391  Chenery  Street,  and  upon  inspection 
of  the  premises  specified  it  was  found  that  support- 
ing piers  and  the  garage  floor  had  settled  badly, 
and  other  damage  was  occasioned  on  account  of  said 
leakj 

NOW,  THEREFORE,  BE  IT  RESOUfED,  That  the  claim 
of  WM.  E.  WOOD  ALL,  for  damages  done  to.  his  premises 
at  391  Chenery  Street,  be,  and  the  same  Is,  hereby 
ordered  settled  for  the  sum  of  $600*00* 

On  motion  of  Commissioner  Murphy,  seconded  by  Commissioner 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  lltf 


WHEREAS ,  it  appears  from  a  letter  submitted 
by  the  City  Attorney  that  JOSE  DE  LA  FUENTE 
received  injuries  by  being  struck  by  a  Municipal 
street  ear  at  5th  and  Market  Streets  on  the 
morning  of  October  8,  1933-S  and* 

WHEREAS,  the  City  Attorney  has  recommended 
that  a  settlement  be  made  between  plaintiff  and 
the  City  and  County  of  San  Francisco,  whereby 
plaintiff  will  receive  the  sum  of  $3,250.00;  and, 

WHEREAS,  it  appears  from  all  the  facts  and 
circumstances  surrounding  the  happening  of  this 
accident  and  the  injuries  received  by  JOSE  DE  LA 
FUENTE  that  said  settlement  is  a  fair  and  reason- 
able settlement  on  the  part  of  the  City  and  County 
of  San  Francis co 1 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  said 
settlement  of  $3,250.00  as  between  plaintiff 
JOSE  DE  LA  FUENTE  and  the  City  and  County  of 
San  Francisco,  be,  and  the  same  is,  hereby  approved. 

Mr*  Paul  Scharrenberg  appeared  before  the  Commission  and  (3) 
registered  a  protest  against  a  seven  (7)  day  week  on  Hetch 
Hetchy  Project,  which  was  taken  under  advisement. 

Property  owners  on  Divisadero  Street,  in  the  Marina  (Ij.) 
District,  were  represented  by  Mr*  Milton  Marks,  who  entered  a 
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protest  against  the  building  of  the  proposed  street  car 
line  extension  along  Divisadero  Street  to  the  Marina  and 
spoke  in  favor  of  retaining  the  present  bus  lines »  suggests 
ing  a  re-routing  of  same.    They,  however,  were  not  opposed 
to  a  street  oar  line  on  some  other  street  than  Divisadero 
Street. 

Mr.  A*  H.  Connolly,  representing  property  owners  in  (1) 
the  Marina  District  as  a  whole,  spoke  in  favor  of  the  building 
of  a  street  car  line  extension  from  Chestnut  Street  to  the 
Marina*  and  particularly  requested  that  they  be  furnished 
with  transportation  of  some  kind  in  said  district. 

Thereupon,  the  meeting  adjourned  at  10:50  P .  M  .  ,  to 
resume  at  the  call  of  the  Chair • 


Attest : 


Secretary 
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MINUTES  OP  AN  ADJOURNED  MEETING  AT  THE  GALL  OP  THE 
CHAIR  OP  THE  29TH  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  228,  CITY  HALL,  HELD  ON  DECEMBER  5TH,  1932. 


The  following  members  were  present: 

Commissioners  Byington,  Pilmer ,  McCallum,  Murphy  and  Eddy. 

President  Lewis  P.  Byington  presided. 

President  Byington  announced  that  if  any  one  present 
had  any  new  matter  to  present  to  the  Commission ,  relative  to 
the  Marina  bus  line,  or  the  MFM  carline ,  the  Commission  would 
be  glad  to  hear  it. 

Various  citizens  addressed  the  Commission,  including 
Milton  Marks,  T.  J.  Webb,  and  A.  H.  Connolly. 

President  Byington  stated  to  the  meeting  that  the 
Commission  has  gone  into  the  matter  and  have  heard  the  arguments 
of  various  people  and  realise  that  you  are  entitled  to  trans* 
portation.    We  think  the  best  transportation  that  can  be  pro- 
vided is  rail  transportation.    Those  that  have  been  employed 
in  the  past  to  map  out  have  recommended  if  a  rail  transportation 
is  provided,  it  should  be  down  Divisadero  to  Jefferson,  over 
Jefferson  to  Broderick  and  back  Broderick  to  Beach  Street,  and 
Beach  Street  to  Divisadero.    The  Commission  has  carefully  con- 
sidered this  matter,  and  has  concluded  that  it  favors  that  means 
of  transportation  for  the  Marina,  that  is,  the  "F"  line  to  be 
prolonged  down  Divisadero  to  Jefferson  Street,  then  a  loop  from 
Jefferson  Street  to  Broderick,  Broderick  to  Beach,  Beach  to 
Divisadero,  and  back  to  the  present  terminus  of  the  "PM  line. 

Thereupon,  the  meeting  adjourned  at  5 2^4-5  o! clock  P.  M. , 
to  resume  at  the  call  of  the  Chair. 


APPROVED; 


Attest : 


MINUTES  OP  AN  ADJOURNED  ME ET ING  AT  THE  CALL  OP 
THE  CHAIR  OP  THE  ADJOURNED  MEETING  HELD  ON  DECEMBER  5TH,  1932, 
HELD  ON  DECEMBER  9TH,  1932,  in  ROOM  227,  CITY  HAL3 
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The  following  members  were  present: 


Commissioners  Byington,  Filmer,  McCallum  and  Eddy. 

Absent:  Commissioner  Murphy, 

President  Lewis  P.  Byington  presided. 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Filmer,  the  following  resolutions  were  unanimously  adopted: 


( 1 ) 


RESOLUTION  NO.  ih^ 

RESOLVED,  That  the  action  heretofore  taken  by 
the  Public  Utilities  Commission  in  suspending  the 
nA"  line  service  of  the  Municipal  Railway  as  of 
Monday,  December  5th,  1932,  be,  and  the  same  is, 
hereby  ratified  and  approved. 

RESOLUTION  NO.  XI4.5 

RESOLVED,  That  the  Manager  of  Utilities  is 
hereby  directed  to  suspend  the  bus  service  extend-  . 
ing  from  Pleishhacker  Pool  at  14.8th  Avenue  and  Sloat  d-a) 
Boulevard  to  Cabrillo  Street  and  Ocean  Esplanade, 
on  Monday,  December  12,  1952* 

RESOLUTION  NO.  1I4.6 

WHEREAS,  The  City  of  San  Bruno,  County  of 
San  Mateo,  State  of  California,  requested  that  an 
easement  be  granted  to  construct  and  maintain  a 
sanitary  se?/er  in  certain  lands  owned  by  the  City 
and  County  of  San  Francisco  in  the  County  of  San  (1-b) 
Mateo  and  certain  lands  occupied  by  and  held  under 
option  by  the  City  and  County  of  San  Francisco, 
all  of  said  lands  being  portions  of  the  Municipal 
Airport  located  in  the  County  of  San  Mateo;  and 

WHEREAS,  It  is  deemed  advantageous  to  the  City 
and  County  of  San  Francisco  in  the  conduct  of  said 
Airport  that  the  sewer  be  constructed; 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
recommends  and  approves  the  granting;  of  an  easement 
of  ri;.,ht  of  way  to  the  City  of  £      L..  .   o  for  the 
_  .  '  .    '-  ;.;  ...  ■  "  l.  ."  c  1  ,  ....  ^    di  :  :  „ 

s ewer  in  certain  lands  owned  by  the  City  and  County 
of  San  Francisco  in  San  Mateo  County  and  dedicated 
to  the  uses  of  the  Municipal .,  Airport »      The  said 
sewer  is  to  be  constructed  subject  to  such  con- 
ditions as  shall  adequately  protect  the  interests 
of  the  City  and  County  of  San  Francisco  and  so  as 
not  to  affect  the  free  use  and  enjoyment  of  the  land 
in  which  said  right  of  way  is  granted* 

RESOLUTION  NO.  lltf 


WHEREAS,  many  agricultural  tenants  of  the  San 
Francisco  Water  Department  have  requested  a  reduction  (1-c) 

llij. 
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in  rental  due  to  said  department  on  account  of 
the  cost  of  the  products  they  produce  being  above 
the  selling  price;  and, 

WHEREAS,  the  General  Manager  and  Chief  Engineer 
of  the  San  Francisco  Water  Department  has  recommended 
that  a  reduction  of  fifteen  percent  (15$)  be  granted 
to  the  tenants  of  said  Department  hereinafter  enumerated 
for  a  period  of  one  (l)  year  from  and  after  November  1st, 
1952,  and  in  the  event  that  the  expiry  date  of  any  such 
lease  is  prior  to  November  1,  1933 s  then,  and  in  that 
event,  fifteen  percent   (15$)  of  the  amount  due  from 
November  1,  1932,  to  such  expiry  date,  except  such 
leases  expiring  September  50,  1933 9  on  which  the  full 
amount  of  fifteen  percent  (15$)  is  allowed: 

THEREFORE,  BE  IT  RESOLVED,  that  the  reduction  of 
fifteen  percent   (15$)  in  the  rentals  due  to  the  San 
Francisco  Water  Department  be,  and  is,  hereby  granted 
to  the  following  tenants  of  said  Department,  PROVIDED, 
HOWEVER,  that  all  the  terms  and  conditions  of  ail  the 
leases  enumerated  herein,  except  the  reductions  in 
rental  hereby  provided  for,  shall  be  and  remain  the 
same  as  if  said  reductions  had  not  been  granted. 

New  Pa} 
ment  to: 

Approved  Specif i 

B.  P.W.  B.S.  Expiring    Annual    Reduction  ed 

Res.  No,    Date    Res. No.    Date         Date       Rental      Amount  Period 


111785   9/26/50  33232  10/  9/30  10/31/33  f  150.00  I  22.50  $  127.5 

9/30/33  175.00  26.25  148.7* 

112230  11/  7/30  35515  11/24/50  12/31/35  405.00  60.75  31A-.2: 

111497   6/20/50  52665  6/16/50   6/50/55  200.00  20.00  115.33 

11549k  10/14/31  35244  10/2S/31  10/51/34  150.00  22.50  127.5c 

112078  10/22/30  55585  11/14/50  10/51/55  1070.00  160.50  909.5c 

115494  10/14/51  552I44  10/28/51  10/51/54  600.00  90.00  510.01 

111517    8/29/30  53232  10/  9/50  10/51/55  750.00  112.50  657.51 

111957  10/  8/50  53541  11/  7/50  10/51/55  200.00  30.00  170.0C 

115226   2/25/31  34109  5/16/51   2/28/54  150.00  22.50  127.5c 

113450   3/13/51  34193  3/30/31   2/28/34  250.00  57.50  212.5c 

111659   9/10/30  33252  10/  9/50  12/50/53  473.00  70*95  402.05 

111936  10/  8/30  35541  11/  7/50  10/51/35  I|4o.oo  66.00  574.0( 

111785   9/26/50  55252  10/  9/50  10/51/55  850.00  124.50 

111833  10/11/3053341  11/  7/30  10/31/53  395.00  59.25 


114220   6/31/51  34596     6/24/31   6/50/54  150.00  22.50 

111937  10/  8/30  3554L    11/  7/50  10/51/55  150.00  22.50 

111865  10/  5/30  55341   11/  7/30   9/30/55  4000.00  600.00  34oo.a 

111835  10/  1/50  35341   11/  7/30  10/31/55  175.00     26.25  148.75 

l!r> 
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New  Pay- 
Approved  ment  for 
B.  P.  W.                B.  S.                Expiring    Annual    "Reduction  Specified 
Res. No.      Date    Ties*  No.  Pat e        Date        Rental  Period 
lomas ,  Am  , 

Uunol  111779    9A9/30  33233  10/  9/30  10/31/33  I  1000.00  I  150.00  $  85O.OO 

lomas,  A.  , 

5unol  III863  10/  5/3O  333I4.I  11/  7/30  10/31/33        500.00        75.OO  1^25.00 

Leux,  A. 

jiunol  III833  10/  I/30  333I4.I  11/  7/30  IO/31/33       966.OO      1I4I4..9O  821.10 

ilker,H.S. 

£unol  111779    9/19/30  33232  10/  8/3O  10/31/33      2065.5O      309.83  1755.67 

^ihab,C.H. 

Xiol  112073  10/22/30  33385  ll/lI]./30  IO/3I/33        276.OO       l|l.iiQ  23I1.6O 

)ol,  E.0, 

Jalaveras    IH936  10/  3/3O  333I4.I  11/  7/3O  IO/31/33      iLuOO.OO.     210.00  1190.00 

■ 

Lease  approved  Public  Utilities  Commission  Resolution  No.  51  ~  7/25/31* 
Note;  8-months. 

On  motion  of  Commissioner  Filmer,  seconded  "by  Commissioner  (1) 
Eddy,  the  following  resolutions  were  unanimously  adopted; 

RESOLUTION  NO.  1I4.8 

WHEREAS ,  On  September  20,  1932,  the  hot  water 
drum  or  "boiler  at  the  premises  of  JENNY  GUTHERTZ, 
195  »  9th  Avenue,  sprung  a  leak  through  the  operations 
of  the  Water  Department  in  shutting  down  a  portion  of 
the  system  which  supplied  said  premises  necessitating 
expenditures  by  the  said  Jenny  Guthertz  in  the  sum  of 
$10»50  for  the  cost  of  a  gasket  and  other  repairs, 
which  said  expenditures  are  just  and  reasonable; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  claim 
of  Jenny  Guthertz  *  for  damages  done  to  her  premises 
at  195  -  9fck  Avenue,  be,  and  the  same  is  hereby 
ordered  settled  for  the  sum  of  $10* 5° • 

RESOLUTION  NO.  LVo 


(  9  ) 


.WHEREAS,  it  appears  from  a  letter  submitted 
herewith  by  the  City  Attorney  that  JOSEPH  WELLDE 
received  Injuries  while  attempting  to  board  a  (ft) 
.Municipal  street  car  at  Ocean  Avenue  and  Miramar 
Street  on  December  5*  1930;  and, 

WHEREAS ,  the  City  Attorney  has  recommended  that 
a  settlement  be  made  between  plaintiff  and  the  City 
and  County  of  San  Francisco,  whereby  plaintiff  will 
receive  the  sum  of  $250.00*  and, 

WHEREAS ,  It  appears  from  all  the  facts  and 
circumstances  surrounding  the  happening  of  this 
accident  and  the  injuries  received  by  JOSEPH  WELLDE , 
that  said  settlement  is  a  fair  and  reasonable  settle- 
ment on  the  part  of  the  City  and  County  of  San  Francisco; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  said  settlement 
of  $250.00  as  between  said  JOSEPH  WELLDE  and  the  City  and 
County  of  San  Francisco  be,  and  the  same  is,  hereby  approved. 

RESOLUTION  NO.  150 


WHEREAS,  N.  A.  Eckart,  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department ,  recommends  (c) 
that  the  claim  against  the  City  and  County  of  San  Francisco 
^y  the  JEik  Transfer  &  Storage  Company j  10§  -  7th  Street, 
San  Francisco,  California,  amounting  to  $1.50,  for  damage 
to  a  chair  broken  by  one  of  the  Water  Department  meter 


ll6 
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readers  while  reading  a  meter  at  said  company1 s 

headquarters,  is  a  just  and  fair  claim; 

RESOLVED,  That  the  claim  of  the  said  ELK 
TRANSFER ■&  STORAGE  COMPANY  for  damages  suffered, 
amounting  to  $1«50,  be  paid. 

Thereupon,  the  meeting  adjourned  at  6:15  P«  M« ,  to 
resume  at  the  call  of  the  Chair. 


APPROVED: 
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MINUTES  OF  THE  THIRTIETH  REGULAR  MEETING  OF  THE  PUBLIC 
UTILITIES  COMMISSION  HELD  IN  THE  MEETING  ROOM  OF  THE  FINANCE 
COMMITTEE  OF  THE  BOARD  OF  SUPERVISORS  ON  DECEMBER  12TH,  1932. 


The  following  members  were  present: 

Commissioners  Byington,  Mc Galium,  Filmer ,  Murphy  and  Eddy. 

President  Lewis  F.  Byington  presided. 

The  minutes  of  .the  twenty-ninth  regular  meeting  of  the 
Public  Utilities  Commission,  held  on  November  28th,  1952,  were 
unanimously  adopted* 

Also,  the  minutes  of  an  adjourned  meeting  at  the  call  of 
the  Chair  of  the  29th  regular  meeting  of  the  Public  Utilities 
Commission  held  on  December  ^th.,  1932 ,  were  unanimously  adopted. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  (l) 
Murphy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  1$1 

WHEREAS,  C.  A.  Bruce  and  Sons,  Pleasanton, 
California,  contractors  for  the  construction  of 
Protection  Work  of  Upper  Alameda  Diversion  Dam 
and  Tunnel,  Specification  W.  D.  28 ,  under  date 
of  November  JO,  1932,  claim  that  they  have  been 
required  to  carry  the  excavation  of  certain  por- 
?".v.-:.-:-iv:  c£   t;  *     --orfe  to        o::t.<o'.  Cj-^Vri  c  :       0  zv^A; 
originally  contemplated,  involving  the  placing  of 
a  certain  amount  of  additional  concrete ,  thereby 
causing  a  delay;     and , 

WHEREAS,  N.  A.  Eckart ,  General  Manager  and 
Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment ,  recommends  that  an  extension  of  time  of 
eleven  (11 )  days  be  granted  this  contractor; 

RESOLVED,  That  the  Public  Utilities  Commission 
hereby  grants  an  extension  of  time,  of  eleven  (11 } 
days  to  C.  A.  Bruce  and  Sons,  in  which  to  complete 
the  Protection  Work  of  Upper  Alameda  Diversion  Dam 
and  Tunnel ,  Specification  W.  D.  28« 

On  motion  of  Commissioner  McCallum,  seconded  by  Commissioner 
Eddy,  the  following  Contract  Payment  was  unanimously  approved  for  (2) 
payment : 

Contract  payment ,  dated  December  2,  19  $2,  S  F  W  D  Contract 
No,  28 j  Protection  Work  of  Upper  Alameda  Creek  Diversion  Dam  and 
Tunnel ,  Public  Utilities  Commission  Resolution  No.  113,  to  C.  A. 
BRUCE  &  SONS ,  in  the  sum  of        I|26. 20. 

On  motion  of  Commissioner  Murphy ,  seconded  by  Commissioner  (3) 
Filmer,  the  following  Contract  Payment  was  unanimously  approved 
for  payment: 

Contract  payment ,  dated  December  2,  1932,  S  F  W  D  Contract 
No ♦  25 *  for  the  re -paving  of  all  streets  and  sidewalks  where  the 
paving  has  been  removed,  Public  Utilities  Commission  Resolution 
No.  50,  to  Pacific  Pavements  Company,  Ltd. ,  in  the  sum  of 

la,  576  •te- 
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On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner 
McCallum,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  1R2 


WHEREAS,  it  is  necessary  for  the  purpose  of 
.obtaining  permit  for  alcohol  and  intoxicating 
liquors  from  the  United  States  Government  for  use 
in  the  Hetch  Eetchy  Hospital  at  Livermore *  California; 
and, 

WHEREAS,  said  permits  were  issued  in  the  name  of 
the  "Board  of  Public  Works",  now,  therefore 

BE  IT  RESOLVED ,  that  the  Purchaser  of  Supplies 
is  hereby  requested  to  advise  representatives  of  the 
United  States  Government ,  that  all  permits  for  alcohol 
and  intoxicating  liquors  used  in  the  Hetch  Hetchy 
Hospital  at  Livermore ,  hereafter  are  to  be  applied 
for  in  the  name  of  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  and  be  it 

FURTHER  RESOLVED,  that  the  said  representatives 
of  the  United  States  Government  be  advised  that  by 
reason  of  the  adoption  of  a  new  charter  by  the  people 
of  the  City  and  County  of  San  Francisco,  which  charter 
became  effective  January  8,  1932,  under  Section  121  of 
said  charter,  the  Public  Utilities  Commission  has  been 
given  charge  of  the  management  and  maintenance  of  the 
hospital  at  Livermore,  California,  which  hospital  has 
been  erected  and  is  maintained  for  the  purpose  of  caring 
for  the  injured  and  ill  employes  engaged  in  the  con- 
struction of  the  Hetch  Hetchy  water  project* 

Thereupon  the  meeting  adjourned  at  9*00  o'clock  p.  m», 
to  resume  at  the  call  of  the  Chair. 


APPROVED: 
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MINUTES  OP  AN  ADJOURNED  MEETING  AT  THE  CALL  OF  THE 
CHAIR  OP  THE  3OTH  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  227,  CITY  HALL ,  HELD  ON  DECEMBER  22ND,  1932. 


The  following  members  were  presents 

Commissioners  Byington,  Eddy  and  Pilmer. 

Absent:    Commissioners  Murphy  and  McCallum. 

President  Lewis  P.  Byington  presided. 

On  motion  of  Commissioner  Pilmer,  seconded  by  Commissioner  (1 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  I53 


WHEREAS ,  the  Board  of  Supervisors,  under  date 
of  October  25,  1932,  did,  by  Resolution  No.  J4.76 
Code  15.022,  approve  the  action  of  the  Public 
Utilities  Commission  of  the  City  and  County  of 
San  Francisco,  in  fixing  rates  for  standby  service 
for  automatic  sprinkler  systems;  and, 

WHEREAS ,  Rules  12  and  12(a)  of  the  "Rules  and 
Regulations  Governing  Water  Service  to  Consumers" 
of  the  San  Francisco  Water  Department  are  in  con- 
flict with  the  provisions  of  the  new  schedule  of 
rates  for  standby  service  for  automatic  sprinkler 
systems; 

THEREFORE,  BE  IT  RESOLVED,  that  the  Rules  and 
Regulations  Governing  the  Water  Service  to  Consumers, 
San  Francisco  Water  Department,  effective  March  3 * 
1930,  are  hereby  amended  by  striking  out  the  present 
Rules  12  and  12(a)  as  set  forth  in  said  Rules  and 
Regulations,  and  substituting  therefor  the  following: 

RULE  12.  Where  the  size  of  the  main  permits, 
the  Department  will  install  at  the  expense  of 
the  applicant  the  necessary  service  connection 
from  the  main  to  the  curb  line,  including  the 
necessary  meter,  for  any  automatic  sprinkler 
system,  which  is  installed  in  accordance  with 
specifications  and  requirements  approved  by 
the  Department,  which  specifications  and 
requirements  shall  provide  (a)  that  no  con- 
nections for  other  purposes  shall  be  made  to 
the  system.   (This  requirement  shall  not  be 
interpreted  to  preclude  the  installation 
within  a  room  as  a  part  of  the  sprinkler 
system  and  for  fire  purposes  only,  of  a 
hand  hose  connection,  not  larger  than  li  inch 
in  diameter,  to  be  fitted  with  hose  not -larger 
than  ij  inch  in  diameter;  said  hose  to  be 
equipped  with  nozzle,  having  an  orifice  not 
greater  than  1/2  Inch  in  diameter.) 

(b)  that  no  connection  shall  be  made  to  the 
system  from  any  other  source  of  supply  other 
than  that  of  the  Department.  (This  require- 
ment shall  not  be  construed  so  as  to  prohibit 
the  use  of  pressure  or  gravity  tanks  or  fire 
pumps  when  the  source  of  supply  for  said  tanks 
or  pumps  is  from  this  Department.) 

(c)  that  the  system  shall  be  equipped  with  an 
approved  type  of  automatic  alarm  which  shall 
positively  signal  at  a  point  outside  of  the 
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building  a  flow  of  water  in  the  system,  or 
other  approved,  device  as  a  protection  against 
theft,  leakage  or  waste  of  water;  (d)  that  said 
system  shall  be  regularly  inspected  by  the  under- 
writers having  jurisdiction,  who  shall  report  to 
the  Department  any  departure  from  the  original 
specifications;   (e)  that  said  system  and  the 
connected  alarm  shall  at  all  times  be  properly 
maintained* 

Application  for  such  service  shall  be  made 
upon  the  form  provided  by  the  Department 
wherein  the  applicant  shall  specify  the  size 
and  exact  location  of  the  service  and  any 
special  requirements  of  the  underwriters 
having  jurisdiction,  particularly  as  to  class 
or  type  of  materials  and  fittings,  depth  of 
cover,  special  protection,  etc* 

Upon  receipt  of  the  application  properly 
filled  out  with  the  required  information, 
the  Department  will  determine  the  amount  of 
deposit  which  the  applicant  shall  make ,  and 
upon  the  completion  of  the  work  to  the  satis- 
faction of  the  underwriters  having  jurisdiction, 
the  Department  will  render  a  statement  of  the 
actual  cost  of  all  labor  and  material  and  other 
expenses  chargeable  to  the  installation  of  the 
service  including  excavation,  pipe,  valves, 
meters,  relaying  of  pavements  and  ten  per  cent 
of  said  costs  for  supervision  and  administrative 
service,  and  will  refund  to  the  applicant  any 
amount  deposited  in  excess  of  the  costs  as  shown 
in  said  statement,  or  in  the  event  that  the  cost 
should  exceed  the  amount  of  the  deposit,  the 
applicant  shall  pay  such  additional  cost. 

This  rule  is  applicable  only  within  the  City 
and  County  of  San  Francisco, 

The  Department  assumes  no  liability  for  damage 
due  to  interruption  of  service,  through  automatic 
sprinkler  connections. 

RULE  12(a).  Where  it  is  necessary  to  extend  or 
lay  a  larger  main  to  supply  the  sprinkler  service 
required,  such  extension  will  be  done  at  the  ex- 
pense of  the  applicant,  credit  being  given  for 
the  cost  of  any  pipe  and  fittings  replaced,  and 
for  an  amount  equal  to  four  times  the  estimated 
annual  revenue  from  the  proposed  new  sprinkler 
service.    A  deposit  will  be  required  before  under- 
taking the  work  and  adjustment  shall  be  made  for 
any  difference  between  the  actual  cost  of  the  work 
and  the  amount  of  the  deposit  as  provided  under 
Rule  12. 

The  same  shall  be  effective  immediately. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (!) 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  ifa 


WHEREAS ,  on  September  12,  1932,  the  San  Francisco 
Water  Department,  while  repairing  water  mains  on  35th 
Avenue,  caused  the  water  to  be  shut  off  in  said  Avenue 
thereby  causing  damage  to  the  water  heater  at  801  - 
35"kh  Avenue;  and, 
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WHEREAS,  Mrs.   Jack  Rhode,  the  owner  of  said 
water  heater,  has  presented  a  claim,  for  a  new  water 
heater,  amounting  to  $52.5°>  to  cover  said  damage; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  claim 
of  Mrs.   Jack  Rhode  at  801  -  35th  Avenue,  against  the 
San  Francisco  Water  Department,  be,  and  the  same  is, 
hereby  settled  for  the  sum  of  $8  •I4.O  • 

On  motion  of  Commissioner  Filmer ,  seconded  by  Commissioner 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  WO.  155 


WHEREAS ,  on  September  12th,  1932,  there  was 
brought  to  the  attention  of  the  San  Francisco  Water 
Department  a  leakage  at  the  water  meter  in  the  side- 
walk supplying  the-  residence  of  f  .  L.  Phishplm^  at 
ll+Y  Laidley  Street,  thereby  causing  damage  to  the 
side  sewer  pipe  serving  the  aforesaid  premises;  and, 

WHEREAS,  upon  proper  investigation  it  was  apparent 
that  the  damage  to  said  sewer  was  caused  by  leaks  at 
the  inlet  coupling  of  the  water  meter  supplying  said 
premises; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  claim  of 
W.  L.  Chisholm,  for  damages  to  said  side  sewer  at  the 
premises  at  II4.7  Laidley  Street  j,  be,  and  the  same  is, 
hereby  settled  for  the  sum  of  §22.00. 

On  motion  of  Commissioner  Eddy,  seconded  by  Commissioner  (2) 
Filmer,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  156 

WHEREAS,  we  are  passing  through  one  of  the  most 
serious  periods  of  unemployment  that  the  World  has 
ever  experienced;  and, 

WHEREAS,  the  employes  on  the  Hetch  Hetchy  Project 
are  now  working  seven  (7)  days  a  week;  and, 

WHEREAS ,  it  is  of  vital  importance  that  as  many 
.    persons  be  given  employment  as  possible;  and, 

Yi/HEREAS,  by  dividing  up  the  work  many  additional 
persons  would  secure  employment,  thereby  bringing 
relief  to  many  who  are  now  suffering  from  the  lack 
of  the  necessaries  of  life; 

THEREFORE,  RESOLVED,  that  a  s±x  ( 6)  day  week  be 
adopted  on  Hetch  Hetchy  work  in  place  of  a  seven  (7) 
day  week. 

On  motion  of  Commissioner  Filmer,  seconded  by  Commissioner  (3) 
Eddy,  the  following  resolution  was  unanimously  adopted: 

RESOLUTION  NO.  157 


WHEREAS,  the  Public  Utilities  Commission 
passed  a  resolution,  No.  lij-5,  on  December  9th, 
1932>  suspending  the  bus  service  at  the  Ocean 
Beach,  which  suspension  w as  held  up  by  injunction 
suit  in  the  Superior  Court  No.  2)4.0,290  and  which 
suit  has  been  determined  in  favor  of  the  City  and 
County  of  San  Francisco; 

NOW,  THEREFORE,  RESOLVED,  that  the  Manager 
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of  Utilities  is  hereby  directed  to  suspend 
the  bus  service  extending  from  Pleishhacker 
Pool  at  I|.8th  Avenue  and  Sloat  Boulevard  to 
Cabrillo  Street  and  Ocean  Esplanade,  on 
Tuesday,  January  3>  3-93 3 • 

Thereupon  the  meeting  adjourned  at  l+iJO  o'clock  P.  M. , 
to  resume  at  the  call  of  the  Chair. 


Secretary 


123 


